ANNUAL REPORT 


OF THE 


PARK DEPARTMENT, 
COR MEt TPAR 100. 


[Document 27 — 1901.] 


Hon. Tuomas N. Hart, 
Mayor of the City of Boston: 


Sir, — The Board has the honor herewith to submit this 
report for the financial year 1900-1901. 

In our report for 1898 we estimated the amount necessary 
to complete the parks in all essential details at $1,500,000. 
Of this sum we received $1,000,000 by special legislative 
enactments (Chapter 313 of the Acts of 1898, and Chapter 
303 of the Acts of 1899), leaving $500,000 still needed, if 
the plans then formulated, after careful consideration of the 
needs of the parks to fit them for use by the present genera- 
tion, were to be carried out. 

Last year we again revised these plans, leaving out some 
expensive work at Charlesgate, which would cost about 
$80,000, and which might well await a more convenient 
Season, and omitting any considerable sum for the con- 
struction of the West Roxbury Parkway, for the same reason, 
thereby reducing the estimates for completing the parks to 
$250,000. Since then the City Council has appropriated 
$100,000 for this purpose, leaving $150,000, which we think 
necessary, to enable us to give our citizens the benefit of a 
completed park system, and to place the Department upon a 
maintenance basis. We recommend that an appropriation of 
this amount be made at an early day, in order that we may 
close our construction work the present year. 
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In our report of last year we called attention to the neces- 
sity of acquiring more land for playgrounds and stated our 
opinion, that wise municipal economy would authorize the 
expenditure of $1,000,000 during the next two, three, OF 
four years in securing additional playgrounds, in areas of 
from one to six acres, both in the crowded and the outlying 
districts of the City- We again call attention to this need, 
and recommend that an appropriation be made for additional 
playgrounds, and that a proper sum be placed at our disposal 
for partial completion of those we now have, to make them 
more available for use. The amount appropriated under the 
playground act (Chapter 412 of the Acts of 1898) has so far 
been expended, that, until settlements have been made for 
lands already taken, we do not deem it wise to incur in- 
creased liabilities. The only land taken under this act during 
the past year has been a small addition to the Prince-street 
Playground, 3,328 square feet. 

Having been informed by the authorities of Harvard 
College that the land taken from the college for the Forest 
Hills Playground was of great value to them in the matter of 
their agricultural experiments, and being unwilling to do an 
injury to the college, and believing that we could get land in 
the neighborhood equally as good as that taken, we have ap- 
plied to the Legislature, with your concurrence, for an act to 
authorize the abandonment to the college of such part or the 
whole of this land as may, after conference with the college, 
be found to be for the publie interests. 

On December 24 the Board took the following action : 

Whereas, The Board of Park Commissioners of the City 
of Boston desiring to record its appreciation of the genius of 
Mr. Frederick Law Olmsted, and to perpetuate in a conspic- 
uous and fitting manner, in connection with the comprehen- 
sive and beautiful park system which he has created for this 
City, the name of a great artist and public benefactor, passes 
the following votes: 

Voted, That the name of Leverett Park, heretofore given 
to that part of the parks which lies between Washington 
street at the boundary between the City of Boston and the 
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Town of Brookline and Perkins street, and the name of 
Jamaica Park, heretofore given to that part of the parks 
which is adjacent to Jamaica Pond, be discontinued ; 

Voted, That those parts of the parks heretofore known as 
Leverett Park and Jamaica Park be called Olmsted Park, in 
honor of Frederick Law Olmsted. 

Full details of the work of the Department during the 
year will be found in the accompanying reports of its Super- 
intendent and Engineer. 


Respectfully submitted, 


CHARLES E. STRATTON, 
LABAN PRATT, 
JAMES M. PRENDERGAST, 


Commissioners. 
Boston, January 31, 1901. 
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SUPERINTENDENT’S REPORT. 


To CHARLES E. STRATTON, LABAN PRATT AND JAMES 
M. PRENDERGAST, Commissioners : 


GENTLEMEN, — I herewith submit a report of the work 
performed, under the direction of your Board, in this Depart- 
ment during the year 1900. 


FRANKLIN PARK. 


Notable among the areas planted in Franklin Park last 
year were the plantations of red cedars (Juniperis Virgini- 
ana) on Schoolmaster Hill and on the hillocks lying to the 
northwest; the plantations of deciduous trees and shrubbery 
in the bordering belts along Morton street, from Forest Hills 
street to a point north of Canterbury street, and in portions 
of the bordering belts of Canterbury street, Forest Hills 
street and Seaver street. 

The greater part of the material used in this work was 
obtained by the thinning out of plantations made within 
the past four years. Such plantations, when properly han- 
dled, furnish better plants for transplantation than can be 
found in the market. Planted thickly at first, they give 
the immediate effect of density of foliage, and the individual 
plants afford shelter to each other. 

The work of loaming the thin and sterile woodlands in the 
park, unfortunately, could not be continued last year. This 
work is of the greatest importance, and should be prosecuted, 
with the least possible loss of time, until a depth of loam 
sufficient to insure vigorous tree growth is furnished. 

The small amount of rainfall, too, during the summer, 
made the care of newly planted trees much more difficult. 
But by mulching on the driest locations, and stirring up the 
soil immediately around each tree, the trouble was tided 
over without any loss of consequence, and the plantations gen- 
erally are in very good condition. 

The increasing popularity of the game of golf in Franklin 
Park necessitated the making of a new lot of tees and greens, 
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for alternate use and rest with the old ones. Until the com- 
mencement of the season of 1900, the links had been under 
the care and control of a professional golfer, who maintained 
the course for the revenue derived from the sale of golf 
material, from teaching the game, and from a charge of fifteen 
Cents per round of the links. Commencing with last season’s 
play, the Department assumed the management of the game 
and the care of the links, opening the course to the public 
free of charge. The use of the links greatly increased, and 
forty thousand players went over the course during the 
Season of seven and a half months; the attendance for one 
day, September 22, being 884. For the public safety the 
links are closed on holidays. No serious accident, up to the 
present time, has occurred. 

The game of tennis awakened considerable interest last 
year. An average of forty-two courts were provided in 
Franklin Park, and, to meet a further demand, twelve courts 
Were made in Franklin F ield, which were equipped with 
permanent posts and wire-netting backstops. 


ARNOLD ARBORETUM. 


For the drainage of the low-lying grounds in the Arbo- 
retum, a conduit was built along the line of the brook, 
etween the Arborway culvert and Woodman street. This 
Conduit will connect with the one in course of construction 
by the Street Department, which is expected to be finished 
In the early spring, when complete relief from stagnant water 
and waterlogged soil will result. A barbed wire fence of 
Nine strands was erected during the past winter, replacing 
the old picket fence, on the dividing line between the Adams 
ervine Asylum and the Arboretum. 


OLMSTED PARK. 


ading around the shores of Ward’s pond was completed 
ast Season, and most of the planting was done. Near 
the Water line various kinds of semi-aquatic plants were 
colonized, while in the water along shore were planted many 
Species of water lilies, including the Cape Cod pink lily. A 
number of Marliac’s beautiful hybrids and groups of the 
so-called Egyptian lotus (Nelumbium speciosium) were also 
established, " The plants grew and bloomed well, and proved 
a Most attractive and interesting addition to the picturesque 
charm of the Surroundings, enticing many visitors. 

On the slope at the Perkins-street side were planted the 
rhododendrons removed from Franklin Park, the intention 
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being to continue the rhododendron plantation along the 
lower part of the slope to the spring. The upper part of the 
slope reaching to. the retaining-wall is planted with Mahonia 
aquifolium and Leucothoe catesbeii, while mountain laurel 
will be planted on the east slope. 

Loam spaces were made on a part of the north and east 
shores of Jamaica Pond, between the walk and the water 
line, and were planted with trees and shrubbery to afford 
retirement and shade to the path, with the intent also of 
bringing the foliage line nearer to the water and mollifying 
the hard effect of the wide expanse of bare beach and walk. 
At Pine Bank, on the ground prepared the previous season 
along the Perkins-street border, hemlocks and pines were 
planted. 


RIvERWAY. 


Along the Riverway the rearrangement of the plantations 
was continued, and a considerable amount of planting was 
done, in which may be noted several groups of native azaleas. 
The work of the past three years on the slopes of this water- 
way, together with the conditions of soil and shelter, is re- 
sulting in good effects. Along its course are some of the most 
charming nooks and pleasing views to be found in our parks. 


THE Fens. 


The work at the Fens during the past season has been 
confined to the further removal of trees and shrubs that have 
been damaged by overcrowding, and replacing with new ma- 
terial. ‘The conditions in a large part of the Fens are unsuit- 
able for luxuriant growth; the situation is very exposed and 
wind-swept; the subsoil is a filling of porous gravel, or salt 
marsh mud, covered with a varying depth of loam, in very 
few places of sufficient depth for producing good tree growth, 
and in many places not sufficient for shrubbery growth. On 
account of the lack of funds the work of adding loam, as 
planned by your Board, could not be carried out. An ap- 
propriation sufficient for this purpose is a necessity of prime 
importance, as, with present conditions, it is impossible in 
many places in the Fens to produce other than a stunted 
growth of trees. 

The condition of the water in the Fens has not been much 
improved, as large quantities of sewage and drainage matter 
still empty into the channel. In the effort to neutralize this, 
additional automatic gates were constructed at Brookline 
avenue for the admission of water at each tide from the 
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Charles river. We have now reached the limit of our ca- 
pacity for relief by this method. Measures are being taken, 
however, by the Sewer Department of the City to provide 
another outlet for the Sewage and drainage by intercepting 
the Commissioners’ channel and carrying its flow directly 
into the Stony brook and Charlesgate conduit. This will ma- 
terially better the conditions in the Fens, which have proved 
so annoying. The removal of the deposit of drainage filth in 
the Fens’ channel would still further improve the water. 


CHARLESBANK. 


This breathing place for the people of the West End in- 
creases in favor and popularity. The dryness of the past 
season, with the constant use of the lawns by the residents 
nearby, who Swarmed over them from the heated streets and 
tenements, proved very trying to the turf, and gave an 
appearance of desolation to the lawns during the summer. A 
few rains in the fall, however, freshened up their appearance ; 
and in those places where the grass was entirely killed it can 
easily be renewed. The most serious damage resulting from 
opening the mounds to the publie was that done to the young 
trees and shrubbery. To remedy this and to further open up 
the mounds and give more freedom of use, the shrubbery has 
been removed from them. The shrubberies are now confined 
to the belt bordering Charles Street, where they afford shelter 
and seclusion from street life. These plantations are difficult 
to maintain, and it may be necessary to erect fences to pro- 
tect them from the indiscriminate trampling to which they 
are subject. These, however, are slight drawbacks, and are 
not to be considered as arguments for the exclusion of women 
and children from the mounds. 

During last fall the shrubbery surrounding the women's 
and children’s gymnasium was rearranged, and, in addition, 
a quantity of trees and shrubbery from other parks was 
planted. Shade being an essential requirement of Charles- 
bank, young trees of a hardy nature have been planted 
throughont the grounds wherever suitable locations could be 
found. 

The men's gymnasium at Charlesbank attracts increased 
interest and patronage. The classes are well attended, and 
the work is well done. The athletic work of the gymnasium 
is still under the charge and direction of Mr. John W. 
Bowler, the superintendent. 

The gymnasium was open 184 days during the season, the 
total attendance being 162,885 ; an average daily attendance 
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of 885. The afternoon classes had an average attendance of 
48 at each session, while the average attendance at the even- 
ing classes was 110. Number of bathers, 14,849. 

A steam heating plant was installed, last fall, in the 
women’s and children’s gymnasium building, displacing the 
cumbersome and expensive stove-heating method. 


Woop ISLAND PARK. 


The new plantations at Wood Island Park continue to 
improve in growth and vigor, and bid fair, at no distant day, 
to give shade and shelter to this bleak spot, when the name it 
bears will be both appropriate and significant. The last of 
the ground intended for woodland has now been planted. 
Three or four hundred young oaks, however, will be scattered 
through the plantations next spring, to increase the number 
of species, from which the fittest will be selected, at thinning 
time, for the permanent trees. 

The gymnasium work still continues, but not with an 
enthusiasm and interest commensurate with the expense it 
entails. Very light class attendance is registered, and the 
work is mainly of a desultory character, which does not 
indicate an appreciation of the advantages offered by the 
Department, for physical culture. It is hard to account for 
this, unless it may be that the grounds are three-fourths of a 
mile from the settled districts, and without railroad facilities 
for that distance. The classes and other work of the 
gyumasium have been under the superintendence of Mr. 
James R. Walsh and Miss Maud Wessel, both instructors of 
recognized reputation and ability. The gymnasium was open 
from April 21 to November 30 —192 days. A total attend- 
ance of 48,065 was registered, the average class attendance 
being 34 daily. Number of bathers, 8,928. 

The recreation ground continues to gain in popularity and 
use.  Daseball, tennis, cricket, and football grounds are 
provided; no charges are made, and grounds can be secured 
two weeks in advance. The general attendance at the Park 
increases with each season. 


CHARLESTOWN HEIGHTS. 


The St. Martin street boundary, prepared the season pre- 
vious, was planted with a belt of trees for a screen. The 
sand courts were drained, and their copings and brick path- 
ways relaid. 
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MARINE Park. 


This popular park maintained its reputation the past hot 
Summer, and a large increase of bathers was noticeable. The 
lawns, now open to the public, suffered greatly from hard 
usage; the shrubbery, too, was much broken, yet no perma- 
feet damage was done. As at Charlesbank, the shrubbery 
a been removed from the lawns, and will be grown only 
i ae lt can be protected. The grounds are too small for 
Te numbers that use them, and therefore artistic landscape 
bii hi impossible. The best results would seem to be 
it masle by studying the comfort of the people, and giving 

“ru Sideration rather than landscape effects. 
ood a new plantations around the ponds are growing well, 
ta enng that they could not be given proper cultivation 
NC Ee from lack of funds. A connection by a fifteen- 
tl Pipe has been made between the waters of the bay and 

e chain of ponds, to maintain the water in the ponds at a 
ee grade and to keep them sweet by introducing a fresh 
n PPly of water. The temporary boat landing in Pleasure 
* ày has been removed, and the service transferred to the new 

oat landing east of the Head-house. A bubble drinking 
rud was erected last summer in front of the new boat 

anding, 

í Castle Island, with its health-giving sea breezes and its 
charming views of harbor life, was, as usual, a favorite haunt 
of the City dwellers. 

1€ completion of the Strandway being in the hands of 
the Street Department no work was done there by this Depart- 
ment other than that of maintenance. 


DORCHESTER PARK. 
No work was done in this beautiful picnic ground, other 


than that of ordinary maintenance, and the employment of a 
gang of tree pruners to cut out dead and interfering wood. 


Copr’s HILL TERRACES. 
Required only the ordinary work of maintenance. 


West ROXEURY PARKWAY. 


> No work of construction has been done on this parkway, 
uring’ the past Season, for lack of an appropriation for that 
ET Pee ‘Thetnew woddland bridle path through this dis- 


trict has afforded ; à iding 
] "UE an opportunity for rough country riding, 
and has been well SR y 8 
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NURSERIES. 


The Department nurseries, containing in all about seven 
acres, are located in three widely separated districts: three 
and two-tenths acres being at Franklin Field, two acres at 
West Roxbury Parkway, and one and eight-tenths acres at 
Chestnut Hill Reservoir. For convenience and economy it has 
been decided to concentrate them on the upland at Franklin 
Field. In furtherance of this design an additional area of four 
and one-half acres, in Franklin Field, has been cleared of rocks 
and boulders, and broken up with the sub-soil plow. This 
ground will be reduced to a fairly mellow condition by plant- 
ing time in the approaching spring. The stone gathered 
from the surface of the Field has been utilized to lay the 
foundations of boundary walls along the lines of Stratton 
street and Blue Hill avenue. The nursery stock is in good 
condition. A list giving kinds and quality will be found 
elsewhere in this report. 


PLAYGROUNDS. 
FRANKLIN FIELD. 
(77 acres.) 


This fine playground is gradually getting into a worse con- 
dition with each year. The loose peaty material composing 
a large part of its surface is not fitted for producing a tough, 
grassy growth, while settlements of the ground are numer- 
ous, caused probably by a shrinkage of the soil from drainage. 
This makes play difficult and even dangerous, thereby nulli- 
fying, in a measure, the splendid possibilities of the play- 
ground. A covering of from four to six inches of loam over 
the peaty areas would remedy the trouble. This work of 
loaming could extend over two seasons, and thus not inter- 
fere greatly with the use of the Field for games. 

The Street Department is about to begin the work of 
building a conduit to take the drainage waters of the district. 
This will greatly improve the Field, both in appearance and 
convenience, as well as add to its area the ground now oc- 
cupied by the drainage ditch that traverses two sides of the 
playground. 

Increased use is made of the playground each season ; foot- 
ball, baseball, and tennis are the games most popular, while 
two cricket clubs have obtained permission to play on the 
Field during the coming season. It is a common occurrence, 
on Saturday afternoons, to find in progress at one time from 
fourteen to twenty match games between organized baseball 
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teams, Permits are issued on application, in advance, to 
regularly organized clubs, for the various games. On a 
failure of the applicant to appear at the appointed hour the 
grounds are given to the next applieant in waiting. 


CHRISTOPHER GIBSON PLAYGROUND. 
(6 acres.) 


Dorchester avenue and Park street. The grading of the 
low ground and the loaming of the surface of the triangular 
parcel have been completed, and loam beds have been pre- 
pared on the boundaries of both pieces of ground in readi- 
ness for planting shade trees in the spring. The plans pro- 
posed for the completion of this playground require mainly 
àn open-air gymnasium, fences, and planting. 


SAVIN HILL BEACH. 
(18.6 acres.) 


Spring street, Dorchester. This beach is located on Dor- 
chester Bay. A coating of sand on its gently sloping and 
now gravelly beach would give good high-tide bathing 
facilities, During the past fall a dike was constructed 
across the low ground to the railroad, and a tide-gate set in 
the embankment. This has doubled the length of the beach, 
while the low ground lying behind the new dike, will, when 
filled, make a playground, the material for which can be 
pumped from the bay along the beach front. This will also 
deepen the water sufficiently to allow of bathing at low tide. 
For many years previous to the acquirement, by your 
Board, of this property, the beach had been used for boating 
and bathing, these privileges being leased trom the owner. 
The Department continued this system last year, but has 
now ordered all shanties (about seventy in number) re- 
moved, “Plans are being considered for the development of 
the grounds when an appropriation shall have been made 
for the Purpose, 


NEPONSET PLAYGROUND. 


(18 acres.) 


Neponset avenue. The work of construction at this play- 
ground was confined to the loaming of the skating area, in 
preparation for Sowing grass seed in the spring. The sur- 
face of the remainder of the playground does not seem to 
require further filling. The tide-gate has served fully the 
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purpose of draining out the marsh; a little tile drainage, 
however, may be necessary; a light covering of loam will 
be required also to level the surtace, as it is gridironed with 
drainage ditches that are nearly closed up, and it would be 
useless to attempt to plow and spread the tough, salt-marsh 
sod. 


MYSTIC PLAYGROUND. 
(2 1-4 acres.) 

Chelsea street and Mystic river. No work of construc- 
tion was done at this playground last year. As the grounds 
are too small for baseball, excepting for the younger boys, 
they are not much used. Greater benefit would result from 
this playground by the prohibition of the game of baseball 
and the substitution of simple apparatus for gymnastic work, 
and of sand boxes and teeter boards for children, with facili- 
ties for other suitable games and amusements. If the play- 
ground were so equipped the service of a competent person 
would be required to keep order and to give direction to the 
play; it is possible that such a one might be found among 
the female graduates of our Boston athletic schools. 

Shelter and sanitary accommodations are needed, also a 
drinking fountain. 


CHARLESTOWN PLAYGROUND. 
(14 acres.) 


Corner of Main and Alford streets. The old mill build- 
ings have been cleared away, as have also the brick and 
wooden buildings on the Main street front. The greater 
part of this playground has been made by the dumping of 
City refuse between Main street and the bulkhead line of 
Mystic river; this work of filling will soon be completed. 
A loam space, ten feet wide and three feet deep, was pre- 
pared last fall, on the Alford and Main street sides, for the 
planting of shade trees in the spring, and an iron picket 
fence was erected on the Alford street front. The grading 
of the grounds was completed, as far as means would allow, 
and a skating rink of about four acres was made, including 
necessary drainage and water supply. Shelter and sanitary 
buildings are needed, also a fence for the Main street front. 
The completion of the bridge, now near at hand, will permit 
of the extension of the Alford street fence to the river, 
which has been delayed to accommodate the work on the 
bridge. An open-air gymnasium would undoubtedly be well 
patronized by the young men of the neighborhood. 
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ROGERS PARK. 


(7 acres.) 

Foster and Lake streets, Brighton. This playground has 
been fenced during the past season, and some ploughing and 
grading done. Filling on the Lake street half of the ground 
is necessary, as also are sanitary accommodations. 


NORTH BRIGHTON PLAYGROUND. 
(11 aeres.) 

Western avenue and North Harvard street. During the 
past season this playground was tile-drained, and the old 
drainage ditches and larger depressions and holes were filled 
up. The shutting out of the tides from the Charles river, 
and the drainage system just installed, have converted what 
was formerly a salt-water meadow into a dry and firm piece 
of ground. No filling will be needed, as a light covering of 
loam will serve to level all existing inequalities, thereby 
Saving the expenditure of time and money that would be 
meurred in trying to reduce the tough, marsh-grass sod to a 
suitable condition. The ball grounds were much used last 
season both for football and baseball. Sanitary and shelter 
buildings, and fencing are among the requirements. 


BILLINGS FIELD. 
(11 acres.) 


Lagrange street, near Centre street, West Roxbury. On 
account of the lack of money, the work of constructing this 
playground could not be continued last season. The imper- 
fect drainage of the district below the Field will not permit 
of a satisfactory drainage of the playground. Until the 
Street Department has corrected this difficulty, by providing 
an outlet for the drainage, it will be necessary to grade the 
playground to a point high enough to be beyond overflow 
during stormy or wet periods. The playground has been tile- 
drained, and the small brook which crossed it has been piped, 
and is ready to be connected with the city drainage system 
when it is completed. Shelter and sanitary buildings are 
needed; fencing, too, is necessary. The grounds were in 
good demand for games during the past season. 


ROSLINDALE PLAYGROUND. 
(3 7-10 acres.) 


South Walter and Robert streets. Grading at this play- 
ground was nearly completed last fall, the grounds being so 
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graded as to permit of flooding for skating in winter. The 
brook crossing the grounds was carried below the surface by 
piping. Retaining-wall foundations were laid on the Robert 
street side, while loam spaces for boundary trees were pre- 
pared on both the Robert and South Walter street sides. A 
little additional grading will make this playground available 
for use. 


COLUMBUS AVENUE PLAYGROUND. 
(4 9-10 acres.) 


Columbus avenue and Camden street. The filling and 
grading of these grounds were nearly completed last fall, and 
a basin was formed fora skating rink by raising the grade 
near the railroad. This playground is located in a populous 
district, and will be well used. It would be advisable to 
fence off a portion of the Camden street end, and equip it 
with suitable appliances for the use of children, under the 
charge of a competent female instructor. Fencing, sanitary 
accommodations, and a drinking fountain are needed. 


PRINCE STREET PLAYGROUND. 
(4-10 acre.) 


Prince and North Bennet streets. This breathing spot, 
formerly called North End Playground, was carved from a 
mass of old tenement buildings in the most densely populated 
part of the City, six schools lying within a radius of three 
hundred and fifteen feet from its centre. No embellishments 
have been attempted, the ground having simply been graded 
and gravelled, to serve as a swarming place for the children 
of the neighborhood. An addition by purchase of 3,328 
square feet was made to this playground last season. 


FIRST-STREET PLAYGROUND. 
(5 acres.) 


First and M streets, South Boston. No further work of 
construction has been done here. The ball ground and 
running track were well used during the summer months. A 
sanitary building is one of the requirements of the place, also 
a drinking fountain. An open-air gymnasium, too, would be 
much appreciated. The apparatus need not be of such a 
character as to call for the services of other than a careful 
custodian. 
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A boundary fence is much needed for the protection of the 
street trees. Confining ingress and egress to the grounds to 
certain limits would prevent indiscriminate tramping over 
the tree borders and damage to the trees. 


FELLOWS-STREET PLAYGROUND. 
(3-4 aere.) 


Fellows and Hunneman streets, Roxbury. No work of 
construction or improvement has been done during the past 
season at this playground, except the planting of boundary 
trees. 

This little playground, by its location and size, is well 
adapted for small children. To bring out a larger measure 
of usefulness, it would be well to plaee it under the charge 
of a female graduate of an athletic training school, or a 
kindergartner, who could conduct exercises and-teach the 
children how to play. This provision would be a great 
inducement to the little folks, and increase the attendance 
and use of the grounds. ) 

The playground is entirely bare of shade or shelter, and in 
appearance is inhospitable and uninviting. In time this 
will be corrected, when the newly-planted trees have grown 
Sutticiently to cast a shade. In the meanwhile, much might 
bé accomplished by providing a neat and inexpensive 
Shelter, a few sand boxes, and teeter boards; while other 
playthings could be furnished were the playground placed 
under competent supervision. 


ICE SPORTS. 


. The winter of 1900—1901 has been favorable for making 
ice fields. Conditions have been good for skating on forty-five 
days, and it is estimated, approximately, that 480,000 people 
enjoyed the sport during the skating season. A number of 
enclosed rinks were maintained for the exciting game of 
hockey. These rinks on application could be engaged in 
advance for matches, and many notable contests were fought 
during the winter. 

An effort was made by a few enthusiasts to establish the 
grand old Scottish game of curling. An encouraging measure 
of success was the result; and it is hoped that in future the 
“roaring game” will be a conspicuous feature among the 
winter sports at Franklin Field. 

The following table will show the extent and growth of 
the facilities for the enjoyment of the winter pastime of 
skating, provided for the public by the Park Department: 
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I 
Name. MEM UM C EET 

Jamaica Pond...................... 04.5 acres |.......... 26 38,907 
rax kn ECLA. assess vieicicwnsieterels sae Buy) CU 2 43 140,065 
Neponset Playground..... 53 | Liste e Bob Sassoon 38 13,200 
Billings Field Playground.. 5006 T 58 32,100 
CDS DATE 0e es oo V heo aise acta 24 39,200 
Charlestown Playground........... OL 1 35 15,150 
"Wood Island Farko -are asl qoae TO 1 44 64,105 
First Street Playground ........... 3.1 Goan nao 40 31,225 
North Brighton Playground....... pig 1 29 12,025 
Columbus Avenue Playground....| 1.6 * i 33 44,150 
Roslindale Playground ............ oe M Pra eee 52 29,800 
Gibson Playground................ ib ls ase 37 19,200 

41242 * E CHER ad Oeo] ESESCSON a. ce SEE ae CO Boon E eee 419,127 


Details of measurements and quantities of work done, 
during the past year, will be found in the report of Mr. C. E. 
Putnam, engineer of the Department. 


Respectfully submitted, 
JOHN A. PETTIGREW, 
Superintendent. 
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WILD «GEESE, 


Park DEPARTMENT. 17 


ENGINEER’S REPORT. 


Mr. J. A. PETTIGREW, 
Superintendent : 
DEAR SIR, — The following report for the year ending 
January 31, 1901, is respectfully submitted : 


COMMONWEALTH AVENUE. 


Artificial stone walks laid . : - 1,640 square yards. 
Brick walks relaid — . : : - . 140 square yards. 
Wearing floor of Charlesgate bridge 

relaid  . : : ' : . 7,600 feet B.M. 
Overhead electric wires removed or put 

underground . : E : : Tp. s 

THE FENs. 

Overhead electric wires removed : 52. 


The sea-wall and gate chamber at Charlesgate was com- 
pleted in November, and about one half of the space between 
the sea-wall and Beacon street has been filled. This is all 
the filling that should be done until the conduits are built 
between the gate chamber and Beacon street. 

l'o improve the condition of the Fens pond, the overflow 
at Beacon street has been lowered to grade 7, and changes 
have been made in the gates at the Muddy River gate-house, 
by which a much larger volume of sea water can be turned 
into the pond. A rise and fall of several feet, during each 
tide, can easily be maintained in the pond; but, to avoid 
injuring the plantations and exposing the unsightly banks, it 
is thought best to limit the fluctuations caused by the tides, 
to eighteen inches at each tide. This changes all the water 
in the Fens pond once in two and one-half days. That such 
frequent changing of the water is necessary to prevent the 
pond trom becoming offensive, is a good indication of its 
present condition, and shows the importance of preventing 
its further pollution. The deposit of foul mud and sewage 
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that is the principal cause of the unsatisfactory condition of 
the pond, covers an area of about six acres, to a depth 
of from one to four feet. It was brought down by Stony 
brook, which receives a large amount of detritus from the 
streets, and the storm overflow from many sewers. All of 
this is turned into the Fens pond, and nearly all of the solid 
matter falls to the bottom before it reaches Agassiz bridge. 
This deposit is increasing in quantity, and will continue to 
increase until the dirtiest part of the flow of the brook is kept 
out of the pond. Owing to the increasing population and to 
new connections with the sewers, the pollution of the brook 
is increasing, and there should be no delay in building the 
short section of conduit necessary to divert this part of the 
flow from the Fens pond, and carry it directly to the Charles 
river. 


RIVERWAY. 
Curbstone reset . ; i : : 20 linear feet. 
Electric light cable laid. : ; 200 linear feet. 
Electric light installed : : : ilk 


OLMSTED PARK. 


Electric light cable relaid . : : 180 linear feet. 
Loam bought and spread on plantations 13,900 cubic yards. 
Retaining-wall along shore of Jamaica 

Pond removed : : . : 612 linear feet. 
Walks regraded and surface : . 1,170 square yards. 


The overflow of Jamaica Pond has been still further lowered 
one foot, to elevation 65. The overflow was formerly at 
elevation 68. Lowering it three feet has not changed the low 
water level of the pond, but, by decreasing the fluctuations 
in the height of the pond, has allowed from six to twelve 
feet in width of the gravelly shores to be loamed and planted. 


ARBORWAY. 


Boulevard lamps installed . . : 8. 
Electric light cable placed underground 515 linear feet. 


Loam bought and spread on plantations 30 cubic yards. 
Overhead wires, crossing the Arborway, 
placed underground : 3 . 12. 


ARNOLD ARBORETUM AND BussEYy PARK. 


Boundary fence built between the 

Arboretum and Adams ~Nervine 

Asylum grounds . 1,880 linear feet. 
Loam bought and spread on plantations 616 cubic yards. 
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Park DEPARTMENT. HE 

To drain the Arboretum meadow, 578 linear feet of brick 
drain, six feet in diameter, have been built on the line of the 
Goldsmith Brook, between the Arborway and Woodman street. 


FRANKLIN PARK. 


Macadam surfacing at stable yard - 1,116 square yards. 
Gutters paved . : ; : 188 square yards. 
Drinking fountain installed , 1, 

Water pipe laid (2-inch)  , : " 300 linear feet. 
Telephone wires put underground . 8,210 linear feet. 
Drain pipe laid (6-inch) . : ; 52 linear feet. 
Stationary wooden seats built . : 110 linear feet. 


Loam bought and spread on plantations — 9,000 cubic yards. 


A 12 horse-power gasoline engine, a circular saw, band 
Saw, planer, turning lathe, and mortising machine, also emery 
Wheels and grindstones have been installed at-the repair 
shops. 

The cost of watering, cleaning, and ordinary repairs on all 
the roads and walks in the Fens, Riverway, Olmsted Park, 
Arborway, Arnold Arboretum and Franklin Park, during the 
year, has been ten and nine-tenths cents per square yard of 
macadam surface of drives, or seven and two-tenths cents per 
Square yard of macadam surface if the area of walks is 
included. 

FRANKLIN FIELD. 


Drain pipe laid: 


6-inch . . : : : : 775 linear feet. 

4-inch tile " . i ‘ . 2,412 linear feet. 

2inch tile — : ' : - 2,541 linear feet. 
Catch-basins built : - . 2. 


Foundation for boundary wall laid ^ . 1,800 linear feet. 


Considerable work has been done in clearing the upland of 
oulders. 


DORCHESTER PARK. 
Loam bought and spread on plantations 125 cubic yards. 


CoLUMBIA RoAD. 


Electric lights installed p i . (fc 

Electric light cable put underground . 2,200 linear feet. 
Telephone wires put underground - 1,560 linear feet. 
Loam bought and Spread on plantations 238 cubic yards. 


_ The work of construction on this road is in the following con- 
dition: Completed, two miles, from Franklin Park to Button- 
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wood street, excepting about 400 feet at the Midland Division 
of the New York, New Haven and Hartford railroad. The 
railroad bridge at this place is under construction, and is to 
be completed in about two months. Graded, one and four- 
fifths miles, from Buttonwood street to Q street, excepting a 
section one-fifth of a mile in length, for which the land has 
not been taken. 


STRANDWAY. 


Iron fence built on sea-wall t , 906 linear feet. 


MARINE PARK. 


Loam bought and spread on plantations 100 cubic yards. 
15-inch drain pipe laid to connect natu- 
ral history pools with tide-water . 210 linear feet. 


Channel 5 feet 8 inches deep at mean 
low water and sixty feet wide, 
dredged to new boat landing . . 950 linear feet. 


CASTLE ISLAND. 
The old Military Hospital building has been removed. 


CHARLESTOWN HEIGHTS. 
Tile drain laid, 3-inch . A : A 800 linear feet. 


CHARLESTOWN PLAYGROUND. 


Area graded : - : : j 2.2 acres. 
Water pipe laid, 3-inch 6 j . 110 linear feet. 
Drain pipe laid, 8-inch : ; : 387 linear feet. 
Catch-basins and man-holes built . 2. 
Boundary fence built , : a : 890 linear feet. 
Tree spaces excavated and filled with 

loam : : 3 ; : - 1,170 cubic yards. 
Old buildings removed : 6. 

CHARLESBANK, 

Stationary wooden seats built . : 560 linear feet. 
2-inch tile drain laid . A - A 870 linear feet. 
Iron pipe rail fence built. . : 100 linear feet. 
Loam bought and spread on plantations 870 cubic yards. 


Electric light wire placed underground — 1,500 linear feet. 


PARK DEPARTMENT. 2 


PLAYGROUNDS. 
PRINCE STREET PLAYGROUND. 
Area graded : : - : . 38,328 square feet. 
COLUMBUS AVENUE PLAYGROUND. 
Area graded . : i : : 4.8 acres. 
Drain pipe laid : 
12-ineh . : , : - 295 linear feet. 
8-inch : à s , i 320 linear feet. 
Catch-basins, and man-holes built 
3-inch water pipe laid : : ; 15 linear feet. 
Tree spaces excavated and filled with 
loam, ó : : : - — 1,850 cubic yards. 


ROGERS PARK PLAYGROUND. 
Wooden boundary fence built . . . 1,272 linear feet. 


NORTH BRIGHTON PLAYGROUND. 
Drain pipe laid: 


12-inch 5 ~ : h 5 143 linear feet. 
10-inch : ; 3 4 : 197 linear feet. 
8-inch : : : ! H 1,055 linear feet. 
2-inch tile . ‘ E 4 í 690 linear feet. 
3-inch water pipe laid . . ; à 100 linear feet. 
Catch-basins and man-holes built 8. 
ROSLINDALE PLAYGROUND. 
Area graded . ; ' : : 2.8 acres. 
24-inch drain pipe laid a : à 500 linear feet. 
Gate and overflow chamber built Alig 
Man-hole built . » x . à 1. 
4 ft. by 5 ft, culvert built . | —. 15 linear feet. 
Foundation for retaining wall laid : 300 linear feet. 


NEPONSET PLAYGROUND. 
Loam and filling bought and spread on 


marsh 1,950 cubic yards. 
CHRISTOPHER GIBSON PLAYGROUND. 
Filling bought , : , ; s 5,360 cubic yards. 
Loam bought and spread on grounds 
and tree spaces : - £ -1,8336 cubic yards. 
Area graded : / h J : 2 acres. 
8-inch drain pipe laid . - - 60 linear feet. 


Catch-basins and man-holes Th : 2. 
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SAVIN HILL BEACH. 


Filling bought and used in building a dike, to prevent 
playground from being flooded by the tide, 5,733 cubic yards. 
A three foot, square tide-gate has been placed in the dike. 


Respectfully, 
C. E. PUTNAM, 
Assistant Engineer. 


Park DEPARTMENT. 23 
FINANCIAL STATEMENTS. 
I. 
Expenditures for Land, Construction and Maintenance from 
February 1, 1900, to January 31, 1901. 
PARKS. | E Land. Cone: ee Totals. 
Main Park System: 
Commonwealth avenue....| 25 |.............. $857 92 $14,837 66 | $15,695 58 
MEI S o ERES Ph Eneas dee M 44,459 37 13,480 52 57,939 89 
Hivirwey.—.. oem. 8! cene des. cr. 2,183 64 9,145 71 11,329 35 
Olmsted Park......... SRT: nie oasis stasera 17,676 88 18,319 56 35,996 44 
ION. 2B: isset sete us 1,480 72 4,213 76 n,604 48 
Arnold Arboretum........| 29 $27 80 17,005 41 3,840 98 20,878 49 
West Roxbury Parkway..| 30 17,600 00 1,397 25 715 22 19,772 47 
Franklin Park...... na S a baa ee 39,805 20 56,318 29 96,123 49 
Marine Park System: 
Columbia Road............ 32 115,700 00 14,300 00 3,657 46 133,007 46 
Dorchesterway . 82 |. ese eene TP 427 56 349 94 777 50 
Birand wey A sas cscs cae eet 33 20,198 36 3,741 75 230 86 24,170 97 
Muringiarke sence eme Eros Spica 8,032 42 5,957 RA 8,990 22 
Wood Island Park .........| 34 GOD DOCS 1,457 08 7,515 79 8,972 87 
Charlesbank........ URBC OPES Che | Bement codices 2.071 80 9,113 69 12,085 49 
Charlestown Heighta........ 96198 es itt. 02s : 685 33 2,084 80 2,770 13 
Charlestown Playground. «|: 88. | 57e eeu D 5,545 23 2,061 87 7,607 10 
Dorchester Park............. BTA enact EO 5c 462 94 439 70 902 64 
Franklin Field...... iere eee BRI ce cm 2,625 26 8,025 12 10,650 38 
North End Beach............ S83] aaea 31 98 66 71 98 63 
GODDIBIEMITOr PARCO eee (89) lees a5 eee 267 10 267 10 
Chestnut Hill Park,.... basa Sst! 75 00 72 68 3,362 06 8,509 74 
Trinity Triangle............. 4 25 4 25 
North Brighton Playground. 494 26 3,198 57 
Neponset Playground, .... 597 98 2,987 33 
Billings Fleld................ 96202] 199 50 
First-street Playgronnd..... A10|- 7. Ea ee oos ees 431 69 431 69 
North End Playground,,.... zu 29,516 54 33 90 251 58 29,802 02 
Carried forward.......... ii $183,117 70 | $164,885 55 | $166,805 68 | $014,808 93 
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EXPENDITURES FOR LAND, ETC. — Concluded. 


PARKS. $ Land Scopes ninte; Totals. 
Brought forward.......... -e| $183,117 70 | $164,885 55 | $160,805 68 | $514,808 93 
Mystic Playground.......... BE ere safe e. o 77 64 34 52 912 16 
Fellows-street Playground. | 42 |.............. 24 23 47 50 71 78 
Christopher Gibson P 
ground ee "eroe dona 6,123 20 1,673 85 7,797 05 
(RoOgerswParkemrrcctelssle . cian: 0s LL Meran nepos 1,264 79 571 11 1,835 90 
Columbus-avenue Play | 
parE EEE OE ees give 43 442 00 5,922 89 738 70 7,103 59 
Savin Hil Playground...... 44 301 90 3,036 14 425 40 3,763 44 
Roslindale Playground......| 45 |...... OT 5,597 31 1,214 28 6,811 59 
Forest Hills Playground ....| 45 9:007]. 7 4. decus A 125 00 134 00 
Office expenses.............. C SlbGppender cncce | E E 13,663 96 13,663 96 
Totals....... a Oo sos $183,870 60 | $187,731 75 | $185,300 00 , $556,902 35 


PARK DEPARTMENT. 25 


II. 


Expenditures of the Department in detail from February 1, 
1900, to January 31, 1901. 


COMMONWEALTH AVENUE, 


CONSTRUCTION, 


Plantations. 
Labor and materials e - i $717 80 


Roadways, Gutters and Drainage. 


Gutters: paving . s $44 T4 
Roads and walks: labor 
and materials. : 42 48 
87 22 
Grading, Loam and General Work. 
Engineers: labor . : : : 22 25 
Electric Lighting. 
Cable : k : : , d 16 65 
Lawns and Woods. 
Labor, > 0 : : . 14 00 
$857 92 
MAINTENANCE, 


Roadways, Grounds, Drainage and General Work. 
Roads and walks: labor and mate- 
rials , 


. . ^ - . $11,633 53 
Stable account: equipment and 
eS OMA xk, oy coe ae ERK BT 
Grounds: labor and materials  . 838 88 
General Work: materials " E 412 81 
Drainage; labor and materials. 281 37 
Engineers: labor . > 3 22 50 

—— 14887 66 
EL $15,095 58 
FENS. 
CONSTRUCTION. 


Sea-wall, Gate-chamber and Filling. 
Amount paid under 


contract  . - $40,076 23 
Labor and materials . "375 26 
——— $40,451 49 
3 Plantations. 
Labor and materials "OR 2,602 44 


Amounts carried forward, $43,053 93 $15,695 58 
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Amounts brought forward, $43,053 93 $15,695 58 


Grading, Loam and General Work. 


Engineers: labor and ma- 
terials . r : . $141 65 
General work: labor and 
materials  . - a 182 50 


924 20 


Roadways, Gutters and Drainage. 


Gutters: paving $266 36 
Drainage: labor  . : 44 31 
Roads and walks: labor. 12 25 


322 92 


Electric Lighting. 
Cable : : , " 5 5 128 07 


Lawns and Woods. , 


Labor 4 : i : f e 80 25 
$44,459 37 


MAINTENANCE. 


Roadways, Grounds, Drainage and General Work. 


Roads and walks: labor and mate- 

rials : A | a : . $7,628 45 
Grounds: labor and materials , 3,420 07 
Stable account: equipment and 

supplies à 2 1,070 56 


Engineers: labor . è - 
General work: labor and materials, 
Drainage: labor and materials 
Buildings: labor and materials 
Live stock: labor and materials 


23 36 


660 50 
352 85 
266 33 
58 40 


13,480 52 


57,939 89 


RIVERWAY. 


CONSTRUCTION. 


Plantations, 


Labor and materials 


Labor and materials 


$1,587 41 
Walls. 


207 57 


Electric Lighting. 


Cable 


161 40 


Roadways, Gutters and Drainage. 


Gutters: paving 


Amounts carried forward, 


. $123 70 
Drainage: labor . c 12 00 
Roads and walks: labor, 8 50 


$2,100 58 


144 20 


$13,085 47 


Park DEPARTMENT, 


Amounts hrought forward, $2,100 58 


Grading, Loam and General 


Grading: labor . - $28 00 
Engineers: labor . : 15 50 
General work: materials, Tfl 


Fence. 


Materials - - : ; = 88 85 


MAINTENANCE. 


Roadways, Grounds, Buildings, Drainage 
Roads and walks: labor and mate- 


rials . é : : , . $3,972 13 
Grounds: labor and materials - 2,580 89 
Buildings: labor and materials ` 1,518 63 
Stable account: equipment and 
. Supplies  . , : d 2 580 99 
General work: labor and materials 326 20 
Drainage: labor and materials . 110 37 
Engineers: labor . : , : 61 50 


OLMSTED PARK, 


CONSTRUCTION. 
Grading, Loam and General 
Loam: material . - $9,269 50 
General work: labor and 
materials , A - 1,329 56 
Grading: labor and ma- 
terials . ; . - 1,080 57 
Engineers: labor ` 3 21 "5 
$11,057 38 
Plantations. 
Labor and materials : r j 5,087 27 


Work. 


$2,183 64 


27 


$19,035 47 


and General Work. 


9,145 71 


Work. 


Roadways, Gutters and Drainage. 


Roads and walks: labor 


and materials , . $557 26 
Drainage: labor and ma- 
terials : 4] 39 i 
ES 598 65 
Electric Lighting. 
Cable " - z : . a 265 16 
Lawns and Woods. 
Labor : : : 3 4 a 41 21 


Boating Service. 
Ha AE uu 17 22 


Amounts carried forward, $17,666 88 


11,329 35 


$84,964 82 
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Amounts brought forward, $17,666 88 
Water Supply. 

Labor : z i 2 : 10 00 
MAINTENANCE. 


Roadways, Grounds, Buildings, Drainage 
Roads and walks: labor and mate- 


rials . : : : x . $6,333 43 
Grounds: labor and materials , 6,177 31 
Buildings: labor and materials . 2,205 27 


General work: labor and materials 1,990 53 
Stable account: equipment and 


supplies : ` s; a : 688 37 
Skating: labor and materials à 511 67 
Drainage: labor and materials . 296 16 
Engineers: labor : 3 4 99 50 
Boating service: labor and mate- 

rials : 5 3 . 17 32 

ARBORWAY. 
CONSTRUCTION. 
Plantations. 
Labor and materials " à 3 $806 74 


$84,964 82 


$17,676 88 


and General Work. 


18,319 56 


35,996 44 


Roadways, Gutters and Drainage. 


Roads and walks: labor 


and materials . . $288 45 
Drainage: labor and ma- 
terials d 7 5 "i5 00 


363 45 


Grading, Loan and General Work. 


General work: labor and 


materials . " . $181 13 
Engineers: labor . - 24 50 
Loam: material . : 20 15 
Grading: labor. " 475 
230 53 
Lighting. 
Gas-lamps s . . . i 80 00 
MAINTENANCE. 


Roadways, Grounds, Drainage and General Work. 


Roads and walks: labor and mate- 


rials . 1 : : : - $2,665 75 
Grounds: labor and materials : 1,283 63 
Drainage: labor and materials  . 130 13 


Amounts carried forward, $4,079 51 


$1,480 72 $120,961 26 


Park DEPARTMENT. 


Amounts brought forward, 
General work: labor and materials, 


Engineers: labor 
Stable account: 
Supplies 


equipment and 


29 


$4,019 51 
102 25 
20 50 


$1,480 72 $120,901 26 


4,218 76 


6,004 48 


ARNOLD ARBORETUM AND BUSSEY PARK. 


Amount paid for land 


LAND. 


$2" 80 


CONSTRUCTION. 


Roadways, Gutters, and Drainage. 


Drainage: amount paid 
under contract . 8 
Roads and walks: labor 
and materials 
Gutters: paving 5 
Drainage: laborand ma- 
terials à : i 
Drainage: advertising 
contract  . : 3 


$9,457 37 


2,446 90 
335 37 


196 36 
17 75 


$12,453 75 


Boundary Walls and Gateways. 


Posts: amount 
under contracts 
Gates: amount paid 
under contract . 
Walls: amount 
under contracts . 
Labor and materials 
Architectg’ commission 
on posts and gates 
Fence: labor : , 


paid 


paid 


. $1,678 50 


935 00 
382 06 
326 36 


261 35 
189 31 
3,772 58 


Grading, Loam and General Work. 


Loam: material 
Engineers; labor 
materials . 3 . 
Grading: labor and ma- 
terials 
General 
rials 


and 


work: mate- 


Labor and materials 


Amounts carried forward, 


$410 67 
174 50 
80 36 
51 41 
T16 94 
Piantations. 
. 62 14 


17,005 41 


$17,033 21 $126,655 74 
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Amounts brought forward, $17,033 21 $126,655 74 


MAINTENANCE. 


Roadways, Grounds, Drainage and General Work. 


Roads and walks: labor and 


materials de eut 3 $3,034 60 
Stable account: equipment and 
supplies : : . 8 2 350 00 
Drainage: labor  . 1 ; s 136 03 
Engineers: labor . 3 : : iB) 255 
General work: labor and mate- 
Trials . o E a ; [p 89 91 
Grounds: labor and materials ; 80 35 
Live stock: materials . z 5 26 14 
——— 3,840 28 
WEST ROXBURY PARKWAY. 
LAND. 
Amount paid for land . "uu $17,600 00 
CONSTRUCTION. 


Grading, Loam and General Work. 
Grading: labor and ma- 


terials : : . $828 38 
General work: materials, T4 27 
Engineers: materials . 3 19 
$906 44 
Plantations. 
Labor . o 5 i 3 o 262 97 


Roadways, Gutters and Drainage. 


Drainage: labor . 5 $84 39 
Roads and walks: labor, 83 29 


167 68 
Lawns and Woods. 
Materials - - E i - 51 28 
Walls. 
Labor . . ‘ - - : 8 88 
———— 1,397 25 
MAINTENANCE. 


Grounds, Buildings, Drainage and General Work. 


Grounds: labor . B " $760 53 
Roads and walks: labor - r 6 75 
Drainage: labor - . . . 4 44 
Engineers: labor . . : ‘ 3 50 


"15 22 


Amount carried forward, 


20,813 49 


19,772 47 


$167,301 70 


PARK DEPARTMENT. 31 


Amount brought forward, $167,301 70 
FRANKLIN PARK. 


CONSTRUCTION. 
Plantations. 
Labor and materials . š . $14,846 21 
Grading, Loam and General Work. 

Loam: material . . $5,991 25 
General work: labor 

and materials . `. 1,913 93 
Grading: labor and ma- 

terials : a . 1,740 90 
Engineers: labor and 

materials . : : 155 45 


——— 9,801 53 


Roadways, Gutters, and Drainage. 
Drainage: labor and ma- 


terials P : . $3,325 90 
Roads and walks: labor 

and materials . . 2,006 47 
Gutters: paving . s 58 75 


= 5,891 12 


Park Walls and Gateways. 


Labor and materials . $3,151 18 
Amount paid under con- 


tracts . 1,228 94 
— 4,380 12 
Repair Shops and Storehouse. 
Labor and materials . 5 : 2,772 38 
Lawns and Woods. 
Labor and materials .  .  . 41,587 52 
Water Supply. 
Waterpipesandlabor . . -à 553 89 
Stable Buildings. 
Labor and materials , t : 172 11 
Electric Lighting. 
Cable k , . 3 1 : 145 69 
Settees. 
Labor and materials : : à 91 51 
Fences. 


Labor and materials $39,805 20 


$39,805 20 $167,301 70 


Amounts carried Forward, 
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Amounts brought forward, 


MAINTENANCE. 


2i 


$59,805 20 $167,301 70 


Roadways, Grounds, Buildings, Drainage and General Work. 


Grounds: labor and materials  . $19,514 47 
Roads and walks: labor and mate- 

rials : : : 3 . 18,445 21 
Stable account: equipment and 


supplies ə : : : à 6,500 67 
Buildings: labor and materials . 5,132 10 
General work: labor and mate- 


TOTEM NOU rw SES 4,312 47 
Drainage: labor and materials . 728 67 
Live stock: labor and materials . 683 20 
Engineers: labor . : : : 375 50 
Skating: labor à 3 A s 25 94 


COLUMBIA ROAD. 
LAND. 


Proportion of amount paid by Street Depart- 
ment for land, and expenses chargeable to 
this department È 3 à ü 


CONSTRUCTION. 


Proportion of amount paid by Street Depart- 
ment for construction, chargeable to this 
department  . e 3 > . . 


MAINTENANCE. 


Roadways, Grounds, Drainage and General Work. 


Roads and walks: labor and mate- 


rials . : : : t . $2,155 70 
Stable account: equipment and 

supplies r E - : 5 1,455 00 

Engineers: labor . : T d 19 25 

Drainage: materials : " ; 4 11 
General work: labor and mate- 

rials . : : : 1 Š 3 40 

DORCHESTERWAY. 

CONSTRUCTION. 


56,318 29 
— 9,123 49 
. $115,700 00 
14,300 00 
3,051 46 
—— 133,657 46 


Roadways, Gutters and Drainage. 


Roads and walks: labor 


and materials . . $265 53 
Drainage: labor and ma- ] 
terials . 2 5 . 113 59 
c cO $319 12 
Plantations. 
Labor and materials . 48 44 


Amounts carried forward, 


$427 56 


$427 56 $397,082 65 


PARK DEPARTMENT. 


Amounts brought forward, 


MAINTENANCE. 
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$427 56 $397,082 65 


Roadways, Grounds and Drainage. 


Roads and walks: labor and mate- 


rials 3 $336 19 
Drainage: labor 9 00 
Grounds: labor 4 "5 
349 94 
CENA c 50 
STRANDWAY. 
LAND. 
Amount paid for land $20,098 36 
Expenses 5 8 a . x 100 00 
—-— $20,108 36 
CONSTRUCTION. 
Fence. 
Amount paid under con- 
tract . : f E Cabrio Ur 
Materials 1 E : 26 21 
———— $1,739 88 
Filling. 
Material x 2 : i : 863 00 
Grading, Loam, and General Work. 
Loam: material . $178 60 
Grading: labor . c T4 65 
Engineers: labor and 
materials . E j 63 96 
General work: labor . 62 47 
———— 319 68 
Fountains. 
Labor and materials . ‘ : 290 44 


Public Landing and Shelter. 
Float and gangway : : f 275 00 


Electric Lighting. 


Posts and cable : 178 00 


Roadways, Gutters and Drainage. 


Drainage: labor . p a , 16 25 
3,741 75 


MAINTENANCE. 


Roadways, Grounds, Buildings and Drainage. 


Engineers: labor x ! $200 25 
Grounds: labor and materials . 15 06 


Amounts carried forward, 


$215 31 $23,040 11 $397,860 15- 
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Amounts brought forward, 
Boating Service: labor and mate- 
rials . : š 
Buildings : materials 


$215 31 $23,940 11 $397,860 15 


11 95 
3 60 
230 S6 


MARINE PARK. 


CONSTRUCTION. 


Plantations. 


Labor and materials 


$1,399 11 


Grading, Loam and General Work. 


Loam: material . . $523 06 
Grading: labor 5 " 277 08 
General work: labor 

and materials , 14 94 
Engineers: labor . à 11 25 


826 33 


Roadways, Gutters and Drainage. 


Drainage: labor and ma- 


terials > P . $310 50 
Gutters: paving , : 269 38 
Roads and walks: ma- 
terials. . ` w 60 22 
———— 700 10 
Settees. 
Labor and materials 105 00 
Fence. 
Materials 188 
—— $3,082 42 
MAINTENANCE. 


24,170 97 


Roadways, Grounds, Buildings, Drainage and General Work. 


Grounds: labor and materials 

Roads, and walks: labor and mate- 
rials 

Buildings: labor and materials 

General work: labor and materials 

Engineers: labor . 

Castle Island bridge: labor and 
materials E 

Drainage: labor 


$3,134 45 


1,698 39 
519 58 
300 09 
201 90 


63 1T 
40 22 


5,957 80 


WOOD ISLAND PARK. 


CONSTRUCTION. 


Plantations. 


Labor and materials 


Amounts carried forward, 


$1,215 29 


$1,215 29 


8,990 22 


$431,021 34 


Park DEPARTMENT. 


Amounts brought forward, $1,215 29 
Grading, Loam and General Work. 
Grading: labor . - $108 02 
General work: labor and 
materials . E z 9 05 
Engineers: labor . . 3 50 
120 57 
Settees. 
Materials . A Y " : d 87 43 


Roadways, Gutters and Drainage. 


Roads and walks: labor . $21 55 


Drainage : materials. : T 74 
29 29 
Tool-house, 
Labor : : : è ó c 4 50 
MAINTENANCE. 


$1,457 08 


85 


$431,021 34 


Roadways, Grounds, Buildings, Drainage and General Work. 


Men's gymnasium — 
Grounds, apparatus and building: 


labor and materials . - $4,319 84 
Grounds: labor and materials _, 1,646 74 
General work: labor and mate- 

rials , : s : > 3 566 83 
Roads and walks : labor and mate- 

rials , i : : A - 440 25 
Skating : labor and materials " 392 88 
Engineers: labor . - à ù 84 50 
Drainage: labor . E 3 ; 64 75 

CHARLESBANK. 
CONSTRUCTION. 
Plantations. 

Labor and materials . - - $1,190 81 


7,515 79 


8,972 87 


Gymnasium Grounds, Grading, Loam and General Work, 


Loam : materials A . $789 04 
omens gymnasium 
Grounds: Tabor and 


materials , 3 : 126 62 
- 866 26 
Structures. 
Women's gymnasium building : 
labor and materials . 5 5 662 70 
Settees. 
Labor , è : : ~ ^ 241 31 


Amounts carried forward, $2,961 08 


$430,994 21 
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Amounts brought forward, 


$2,961 08 


Tron Fence. 


Materials 


10 72 


MAINTENANCE. 


$2,971 80 


Grounds, Walks, Buildings and General Work. 


Men’s gymnasium — 


Grounds, apparatus and building : 


labor and materials . 
Grounds and walks: labor and ma- 
terials . : 5 : 
Women's gymnasium — 


Grounds, apparatus and building : 


labor and materials 
General work: labor and materials. 
Skating : labor and materials 
Stable account: equipment and 
supplies s 3 3 
Drainage : labor 3 E 
Engineers: labor . : : z 


CHARLESTOWN HEIGHTS. 


$3,749 65 
2,527 82 


2,106 17 
423 "1 
227 24 


67 60 
8 00 
3 50 


CONSTRUCTION. 
Fence. 


Materials : : ; à è 


Walks, Gutters and Drainage. 


Drainage: labor and 


$484 32 


materials : . $134 34 
Walks: labor . ^ 7 00 
141 34 
Plantations. 
Labor è - 59 67 
MAINTENANCE. 


9,113 69 


$685 33 


$439,994 21 


12,085 49 


Grounds, Walks, Buildings, Drainage and General Work. 


Grounds and walks: labor and 
materials P a ? 

Buildings: labor and materials 

General work: labor and materials 


$1,558 65 
520 42 
5 73 


2,084 80 


CHARLESTOWN PLAYGROUND. 
CONSTRUCTION. 
Grading, Loam and General Work. 


Grading: labor and ma- 


terials . $2,384 79 
Loam: materials . . 1,107 44 
Engineers:labor . : 42 00 


Amounts carried forward, 


$3,594 23 


$3,594 23 


2,770 18 


$454,849 83 


PARK DEPARTMENT. onl 


Amounts brought forward, $3,594 23 $454,849 83 


Fence. 
Materials : 3 . 3 " 1,703 09 


Walks, Gutters and Drainage. 
Drainage: labor and materials. 139 08 


Tool-house. 


Labor and materials . A ; 94 98 
Plantations. 
Materials . ; P 5 5 9 00 
Water Supply. 
Materials a ó à ; f 4 90 
$5,545 23 
MAINTENENCE. 


Grounds, Walks, Drainage and General Work. 
Grounds and walks: labor and 


materials . . ` : . $1,503 30 
Skating: labor and materials : 419 13 
Drainage: labor . . . : 71 85 
General work: labor and materials 54 09 
Engineers: labor and materials . 14 00 
2,061 87 
7,607 10 
DORCHESTER PARK. 
CONSTRUCTION, 
Walls. 
Labor and materials  . A j $207 00 
Grading, Loam and General Work. 
Loam: materials . . 84 16 
Engineers: labor and 
materials . Á : 51 28 
135 44 
Lawns and Woods. 
Labor and materials i 3 ; 120 50 
$462 94 
MAINTENANCE. 
Grounds, Walks, Buildings, Drainage and General Work. 
Grounds and walks: labor . f $407 48 
Buildings: labor and materials . 20 80 
Skating: labor ` : s 3 8 25 
General work: materials ` : 2 05 
Drainage: labor . . å » 1 12 
439 70 
902 64 


Amount carried forward, $463,359 57 


38 City DocuMENT No. 27. 


Amount brought forward, $463,359 57 


FRANKLIN FIELD. 
CONSTRUCTION. 
Walke, Gutters and Drainage. 


Drainage: labor and ma- 
terials : . . $1,088 45 
Walks: materials . 5 8 00 
-———————  . $1,696 45 


Grading, Loam and General Work. 
General work: labor and 


materials . 2 . $401 39 
Grading: labor . A 102 60 
Engineers: labor and 
materials . : : 26 50 
580 49 
Plantations. 
Labor . ; T 5 . 5 948 32 
$2,625 26 
MAINTENANCE. 


Grounds, Walks, Buildings, Drainage and General Work. 
Grounds and walks: labor and 


materials .  , : .  . $8,902 06 
Sheepfold: labor and materials . 2,126 24 
Skating: labor and materials : 1,201 39 
General work: labor and mate- 
rials . : : 4 , : 260 35 
Buildings: labor and materials . 164 88 
Engineers: labor . E Š : 158 50 
Drainage: labor and materials . 185 50 
Stable account: equipment and 
supplies : : : t 16 25 
-— 8,025 12 
——— 10,650.38 
NORTH END BEACH. 
CONSTRUCTION. 
Grading, Loam and General Work. 
Grading: labor — . : : 5 $22 48 
Plantations. 
Labor . 5 . : 4 9 50 
$31 98 
MAINTENANCE. 
Grounds, Walks and Buildings. 
Administration Building and Bath 
House: labor and materials f $40 21 
Grounds: labor and materials E 26 50 
66 71 
98 69 


Amount carried forward, $474,108 64 


Park DEPARTMENT. 


Amount brought forward, 
COPP’S HILL TERRACES. 
MAINTENANCE. 
Grounds, Walks, Drainage and General Work. 
Grounds and walks: labor and materials . : $256 10 
Drainage: labor . : : a : . E 8 00 
Engineers: labor. 3 3 1 : à : 3 00 
CHESTNUT HILL PARK. 
Land. 
Expenses . $ , : : i z : $75 00 
CONSTRUCTION. 
Plantations. 
Labor - d 8 à: : 5 $70 18 
Roadways, Gutters and Drainage. 
Drainage: materials — . mes: 2 50 
72 68 
MAINTENANCE. 
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$474,108 64 


267 10 


Roadways, Grounds, Buildings, Drainage and General Work. 


Grounds: labor and materials . $1,663 31 
Roads and walks: labor and mate- 

rials . è : : ; : 1,433 80 
General work: labor and materials, 130 98 
Drainage: labor . 1 : 8 105 16 
Engineers: labor . : ; ; 21 50 
Buildings: materials . E ; 181 


3,362 06 


TRINITY TRIANGLE. 


MAINTENANCE. 
Grounds. 
Labor 
NORTH BRIGHTON PLAYGROUND. 
CONSTRUCTION. 
Grading, Loam and General Work. 
Grading: labor . . $1,446 11 
Engineers: labor . 4 111 36 
General work: labor H 3 00 
——— — $1,560 47 
Walks, Gutters and Drainage. 
Drainage: labor and materials . 1,123 86 


Amounts carried forward, $2,684 33 


3,509 74 


4 25 


$477,889 73 
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Amounts brought forward, $2,684 33 
Plantations. 

Labor: . : : E - $ 19 98 

$2,704 31 
MAINTENANCE. 
Grounds and General Work. 
Grounds and walks: labor and 

materials. : ó 5 i $335 93 

Skating: labor : . > 5 84 68 

Engineers: labor . d : : 61 25 

General work: labor and materials 12 40 
494 26 


NEPONSET PLAYGROUND. 
CONSTRUCTION. 


Grading Loam and General Work. 


Loam: material ; . S758 58 
Grading: labor : . 549 41 
Engineers: labor , : 3 50 
- $1,311 49 
Filling. 
Material - : 3 3871 11 


Walks and Drainage. 
Drainage: labor  . : - . 6 75 


$1,689 35 


MAINTENANCE, 


Grounds, Walks, Drainage and General Work. 
Grounds and walks: labor and 


materials . ^ " : É $339 82 
Skating: labor and materials A 234 28 
Drainage: labor and materials ` 10 63 
General work: labor à : P 6 75 
Engineers: labor , : à 6 50 


597 98 


BILLINGS FIELD. 
CONSTRUCTION. 
Filling. 
Material . ; : - : 3 $114 06 
Walks and Drainage. 
Drainage: labor . 3 5 : 118 64 


Grading, Loam and General Work. 
Loam: materials . d : . 9 87 


$237 57 


Amounts carried forward, $237,57 


$477,889 73 


3,198 57 


2,287 33 


$483,375 63 


PARK DEPARTMENT. 
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Amounts brought forward, $237 57 $483,375 63 
MAINTENANCE. 
Grounds, Walks, Drainage and General Work. 
Skating : labor and materials : $505 09 
Grounds and walks: labor and 
materials . : Š : 5 308 04 
Drainage: labor . : : 3 109 46 
General work: labor and materials 17 43 
Stable account: equipments and 
supplies : i : ` 17 25 
Engineers : labor . 5 i : 4 75 
962 02 
— 08100 850 


FIRST-STREET PLAYGROUND. 


MAINTENANCE. 
Grounds, Walks, Drainage and General Work. 
Grounds and walks : labor and materials . : $288 50 
Skating: labor and materials . : : $ 143 19 


NORTH-END PLAYGROUND. 
LAND. 
Amount paid for land ; " 7 : . $29,016 54 


CONSTRUCTION. 
Grading, Loam and General Work. 


Grading : labor and materials ` 324 90 
Plantations. 
Materials : - . ~ = 9 00 
33 90 
MAINTENANCE, 
Grounds and Walks. 
Labor and materials . : : , i 251 58 
MYSTIC PLAYGROUND. 
CONSTRUCTION. 
Grading, Loam and General Work. 
Loam : materials . . $541 67 
Grading: labor ` i 159 63 
701 30 
Plantations. 
Labon Ded. i ea 158 34 
Fence. 
Materials : 1 3 : 18 00 
———— $877 64 


431 69 


29,802 02 


Amounts carried forward, $877 64 $514,808 93 
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Amounts brought forward, $877 64 $514,808 93 
MAINTENANCE. 
Grounds and Walks. 
Grounds: labor and materials . a 1 J 84 52 
912 16 


FELLOWS-STREET PLAYGROUND. 


CONSTRUCTION. 
Plantations. 
Labor and materials. . 3 3 : A > $24 23 
MAINTENANCE. 
Grounds and Walks. 
Grounds: labor . : A à $34 50 
Engineers: labor . . . - 13 00 


47 50 


CHRISTOPHER GIBSON PLAYGROUND. 
CONSTRUCTION. 


Locker and Lavatory Building. 
Amount paid under con- 


tract for building . $1,733 00 
Amount paid under con- 
tract for plumbing . 982 63 
Labor and materials . 400 92 
———— $3,116 55 


Grading, Loam and General Work. 


Loam : materials . . $877 85 
Grading : labor and ma- 
terials. a ‘i : 792 94 
Engineers: labor and 
materials . 3 3 12 25 
1,683 04 
Filling. 
Material . : : 5 F 4 1,215 94 
Plantations, 
Labor and materials. . - : 90 92 


Water Supply. 
Material . c : : : : 10 00 


Walks and Drainage. 
Drainage: materials : . : 6 75 


Amounts carried forward, $6,123 20 $515,792 82 


PARK DEPARTMENT. 
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Amounts brought forward, $6,123 20 $515,792 82 


MAINTENANCE. 


Grounds, Walks, Buildings, Drainage and General Work. 


Grounds and walks: labor and 


COLUMBUS AVENUE PLAYGROUND. 


LAND. 
Amount paid for land : 4 . $3827 50 

Expenses . F : ~ ; ` 114 50 

$442 00 


materials . : * F 1 $851 73 
Buildings: labor . 5 : : 358 28 
Skating: labor and materials : 225 84 
General work: labor and mate- 
rials . " ó è 5 A 118 88 
Drainage: labor . é : : 80 12 
Engineers: labor . E : : 39 00 
1,018 85 
——— 7.797 06 
ROGERS PARK. 
CONSTRUCTION. 
Fence. 
Labor and materials : : ; $563 03 
Walks and Drainage. 
Drainage: labor and materials. 528 01 
Plantations. 
Labor . . À . 1 ; 95 58 
Grading, Loam and General Work. 
General work: mate- 
rials : s : $45 00 
Engineers: labor . : 24 50 
Grading: labor . " 8 67 
78 17 
$1,264 79 
MAINTENANCE. 
Grounds, Walks, Drainage and General Work. 
Grounds and walks: labor and 
materials , 1 5 a b $362 26 
General work: labor and mate- 
rials , à : : : 115 10 
Engineers: labor , : n " 78 00 
Skating: labor : n ` - 13 75 
Drainage: labor ` : - h 2 00 
571 11 
1,835 90 


Amounts carried forward, $442 00 $525,425 TT 
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Amounts brought forward, $442 00 $525,425 77 


CONSTRUCTION. 
Grading, Loam and General Work. 
Grading: labor and ma- 


terials . : 5 . $3,754 94 
Loam: materials . . 1,230 64 
General work: materials, 50 62 
Engineers: labor . 5 44 00 
— $5,080 20 
Walks and Drainage. 
Drainage: labor and materials  . 791 O1 
Plantations. 
Labor and materials . : 3 51 68 
- 5,922 89 
MAINTENANCE. 


Grounds, Walks, Drainage and General Work. 
Grounds and walks: labor and 


materials . . ] H : $503 05 
Skating: labor and materials à 218 80 
Drainage: labor . . - s 8 50 
General work: labor and mate- 

rials . : ; e : - 8 35 


138 70 
E 7102550 


SAVIN HILL PLAYGROUND. 


LAND. 
Expenses . : ; 3 5 : & : 301 90 
CONSTRUCTION. 
Filling. 
Material . T : ; : < $2,269 90 


Grading, Loam, and General Work. 
Grading: labor and ma- 


terials : . $613 49 
Engineers: labor . : " 00 
= 620 49 
Walks and Drainage. 
Drainage: labor . : : ; 145 75 
3,036 14 
MAINTENANCE. 
Grounds, Walks, Drainage, and, General Work. 
Grounds: labor and materials - $405 13 
Drainage: labor . : : : 18 64 
General work: labor a à 2 4 63 
-= 425 40 


3,763 44 


Amount carried forward, $536,292 80 


PARK DEPARTMENT. 


Amounts brought forward, 
ROSLINDALE PLAYGROUND. 
CONSTRUCTION. 


Grading, Loam and General Work. 
Grading: labor and ma- 


terials À : . $3,795 21 
Engineers: labor and 
materials . f ü 251 92 
General work: mate- 
rials . : 5 E 5 62 
$4,052 75 
Walks and Drainage. 
Drainage: labor and materials . 1,302 56 
Walls. 
Labor . ; : ; P " 226 00 
Plantations. 
Labor . : s ; f : 16 00 
— $5,597 31 
MAINTENANCE. 
Grounds, Walks, Drainage and General Work. 
Grounds: labor and materials d $965 20 
Skating: labor and materials ; 184 34 
Drainage: labor . . : : 50 11 
Walls: labor . : : " : 8 88 
General work: labor and materials, 5 75 
- 1,214 28 


FOREST HILLS PLAYGROUND. 


LAND. 
Expenses . . : " d x j 8 $9 00 


MAINTENANCE. 
Grounds, Walks and Drainage. 
Grounds: materials , : k F : k 125 00 


OFFICE EXPENSES. 


MAINTENANCE. 
Salaries 1 " f s " , s $7,638 00 
Counsel fees: Park Investigation 5 1 : 3,850 00 
Printing é P " x 1 4 T 688 74 
Telephones and expenses . 5 k : H 541 56 
Carriage-hire à y p » i " 449 00 
Office library  . A ; : 4 2 $ 297 25 
Stationery . . E P 1 A à 4 107 33 
Travelling expenses . i $ 4 d : 92 08 


45 


$536,202 80 


6,811 59 


134 00 


13,663 96 


$556,902 35 


————_ 
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Park DEPARTMENT. 


LV. 


Appropriations and Balances in Detail for the 
Year 1900-1901. 


PUBLIC PARKS. 


Balance unexpended January 31, 1900 k . $167,880 00 
Loan issued July 31, 1900 . X : o - . 25,000 00 
Loan authorized January 5, 1901, but not issued, 75,000 00 


Expenditures, 
Commonwealth Avenue . 2 : 3 : $857 92 
Fens . " , b $ J ; " - 44,459 3T 
Riverway . . : : s , : : 2.183 64 
Olmsted Park  . ; 5 : Á E a 17,676 88 
Arborway 1,480 72 


Arnold Arboretum and Bussey Park É é 17,033 21 


West Roxbury Parkway 18,997 25 
Franklin Park . . ü T 9 G 6 89,805 20 
Dorchesterway . é s : ^ Wwe : 427 56 
Strandway .'  . i . T o . 23,940 11 
Marine Park : F 3 à " R : 3,032 42 
Wood Island Park — . 3 , : : A 1,457 08 
Charlesbank - ; 7 : Aw : 2,971 80 
Charlestown Heights . is A: : 685 33 
Charlestown Playground . Fa etal : 1,836 02 
Dorchester Park . P s " A ‘ ; 462 94 
Franklin Field . « : 3 ^ ; T 854 45 
Public Park, North End ` : : B : 31 98 
Chestnut Hill Park . 72 68 


Balance unexpended January 31, 1901 . í 89,613 44 


NORTH BRIGHTON PLAYGROUND. 
Balance unexpended January 81, 1900 


A Expenditures. 
Paid on account of construction . : 4 $2,704 31 
Balance unexpended January 31, 1901 . H 3,454 39 


MYSTIC PLAYGROUND. 
Balance unexpended January 31, 1900 
. Expenditures. 
Paid on account of construction 


FELLOWS-STREET PLAYGROUND. 
Balance unexpended January 31, 1900 


. Expenditures. 
Paid on account of construction . E : + $24 23 
Balance unexpended J anuary 31, 1901 . z . 365 34 
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Financial 


$267,880 00 


$267,880 00 


$6,158 70 


$389 57 
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CHRISTOPHER GIBSON PLAYGROUND. 
Balance unexpended January 31, 1900 


Expenditures. 
Paid on account of construction . 


ROGERS PARK, 
Balance unexpended January 31, 1900 


Expenditures, 
Paid on account of construction 


CHESTNUT HILL PARK, 


Balance unexpended January 31, 1900 : . $17,309 60 
Loan authorized under Chap. 274, Acts of 1899, 


but not issued 75,000 00 
Expenditures. 

Paid on account of land : ` | : ` $75 00 

Balance unexpended , : Š = i - 92,234 60 


$3,080 45 
— 


$3,080 45 
——— 


$1,264 79 
E RE. 


$1,264 79 
Si ciii 


$92,309 60 


—— 


$92,309 60 
ir 


LAND FOR PLAYGROUNDS, EXECUTIONS, ETC. 


Balance unexpended January 31, 1900 


Expenditures. 


Neponset Playground . . ` « , : $119 01 
Hoslindale Playground . " . F ` . 138 91 


PLAYGROUNDS. (Land.) 


Balance unexpended January 31, 1900 5 . $80,001 01 
Loan authorized under Chap. 412, Acts of 1898, 


but not issued - 100,000 00 
EXPENDITURES, 

Columbus avenue Playground . ‘ , , $442 00 

Savin Hill Playground . " " ; ` ; 301 90 

North End Playground E : . > - 29,516 54 

Forest Hills Playground. , ` : à 9 00 

Balance unexpended January 31, 1901 : - 149,731 57 


PLAYGROUNDS CONSTRUCTION. 


Amount appropriated under loan order approved by the 
Mayor, July 31, 1900 . 5 a à : > : : 


$257 92 
s E 


$257 92 


$180,001 01 
= 


$180,001 01 
SS 


$25,000 00 


Park DEPARTMENT. 


EXPENDITURES. 


Columbus avenue Playground . : . $5,922 89 
Roslindale Playground 3 5 5 
Charlestown Playground à ; : : 3 
Christopher Gibson Playground z 7 , 3,042 75 
Savin Hill Playground à : : 3 
Franklin Field a - 1 
Neponset Playground s 1 


Billings Field : ; ; ` : 237 57 
Mystic Playground , : x S r : 217 99 
North End Playground « - : ^ ` 33 90 


GYMNASIUM, WARD 10. 
Amount appropriated under general loan order dated 
October 1, 1897 . à i 4 x : . - 


EXPENDITURES, 
Balance unexpended January 31, 1901 , . 


SPEEDWAY, FRANKLIN FIELD. 


Amount appropriated under loan order approved by the 
Mayor, January 5, 1901 ; : à ` ^ ‘ : 


EXPENDITURES. 
Balance unexpended January 31, 1901 


COLUMBIA ROAD. 
Proportion of highway loan issued as Public Park Loan, 


in year 1900, under Chap. 319, Acts of 1897 A ' . 
EXPENDITURES, 

Paid on account of land . à ^ ` » $115,700 00 

Paid on account of construction E : à 14,300 00 


PARK DEPARTMENT. 


MAINTENANCE. 
Appropriation for financial year 1900-1901 - $181,300 00 
mount contributed by abutters, Common- 
wealth avenue , : A è : : 3 4,000 00 


EXPENDITURES. 
Paid on account of maintenance as per Exhibit, page 24 


INCOME. 
Receipts, 


Received from rents, sale of buildings, wool, 
sheep, grass, wood, etc. . . L 


Payments. 
Income carried to General City Income : : ' 


49 


$3,500 00 


— 


$3,500 00 


$25,000 00 
——— 


$28,000 00 
= 


$130,000 00 
$150,000 00 


$130,000 00 


e — 


. $185,800 00 


$2,051 04 


$2.051 04 
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V. 


Summary of Expenditures on Account of Park and Play- 
ground Construction from the Organization of the Board, 


October 8, 1875, to January 31, 1901. 


MAIN PARK SYSTEM. 


COMMONWEALTH AVENUE. 


Roadways, sidewalks, gutters and drainage . $84,422 21 
Plantations . 3 " a $ " D 12,693 59 
Electric lighting . 8 5,690 65 
Lawns and woods, grading, loam, and general 

work : 5 F 3,167 45 
Machinery, tools, ete.. n 8 A z z 884 90 
Settees and signs : : ; : - : 458 41 
Plans and designs d . R : Q : 22 90 

FENS. 

Filing. . $516,811 15 
Excavating, lawns and woods, ` grading, loam 

and general work . . 548,852 29 
Road ways, sidewalks, gutters and drainage . 354,456 58 
Retaining walls, curb and fence . gn nemi 
Plantations. : : A 4 : z : 92,085 00 
Boylston bridge . E r E : : = T920 43 
Charlesgate bridge. : : 5 : . 65,287 67 
Agassiz bridge . : 2 . 52,013 50 
Sea-wall, gate-chamber and 1 filling : : - 48,442 99 
Stony brook bridge . r 4 . 40,007 11 
Railroad bridge . : E 5 : - . 89.995 04 
Fen bridge . è : 4 . 29,427 80 
Plans, designs and superintendence F x ê 27,280 28 
Machinery, tools, ete. : 5 3 P 14,188 99 
Office and general expenses : s b = Taai 92 
Electric lighting . A " s g È 7,015 30 
Surveying . , 5,412 16 
Stony brook channel and gate- -house : 4 2,181 28 
Water supplies, settees and live stock . B 1,766 70 
Duck-house . . : : : 3 : 350 00 
Boating-service . : 5 z E $ $ 306 04 

RIVERWAY. 

Excavating, lawns and woos: oes. loam 

and general work . 4 . $193,250 43 
Filling . . 104,148 90 
Road ways, sidewalks, “gutters and drainage . 100,255 37 
Longwood avenue bridge . E s z . 66,925 90 
Audubon bridge . : : E s 3 . 389,654 27 
Bridle-path bridge . . . : A - 82,029 09 


$107,340 11 


2,130,944 00 


Amounts carried forward $537,158 96 $2,237,584 11 


PARK DEPARTMENT. 51 


Amounts brought Morowa, $537,158 He $2,231,584 11 
Plantations. i , á . 27,632 0 
Administration building > : ; E E 2T, 005 13 
Foot-bridges and culverts . : : $ " 14,345 00 
Tremont street bridge : B 4 3 . 18,2738 53 
Brookline avenue bridge . 5 f " 6 8,936 82 
Retaining walls . : : 5 a > : 8,852 06 
Bellevue street bridge : 8,163 96 
Surveys, plans, ae and superintendence 9 7,196 67 
Shelter. : 5 s i * 4,513 05 
Electric lighting . x . : 2,895 97 
Water supply, settees and fence - - 2,261 31 
Machinery, tools, etc. A š ‘ ‘ : 468 75 
Boating-service . : 5 : : ; a 181 21 
Gate-house . x : : : : 3 ‘ 105 15 

—— 662,990 21 


OLMSTED PARK. 
Excavating, lawns and woods, grading, loam 


and general work . . $336,858 71 
Roadways, sidewalks, gutters and drainage . 145,955 12 
Retaining-walls, steps and culverts . s : 61, 285 21 
Plantations . : 1 3 63,439 53 
Pine bank-house and horse-sheds Y , 2 Seem 3t) 
Electric lighting . . 10,484 39 
Surveys, plans, designs and superintendence . 10,368 43 
Leverett pond bridge. 6 9,850 59 
Water supply, fountains and settees . ; «ag 9,022 67 
Foot-bridges and culverts . ; : A : 6,843 46 
Machinery, tools, etc. : a : : 6 6,167 55 
Boating-service . : : : : > 1,598 74 
Iron railing and fence. é : a : P 1,163 63 
Gate-house . ; : ^ 5 : : z 80 73 
Filing. , 3 À s 3 : ó 15 75 

—————— — 701,903 61 
ARBORWAY. 
Roadways, sidewalks, gutters and drainage  . $170,001 87 
Lawns and woods, grading a du loam and 

general work . ^ E . 89,184 94 
Arches : s e : : 5 ‘ . 64631 57 
Plantations . : a 5 f. A 18,705 45 
Water supply and settees . : 3 , . 10,467 49 
Culverts E é " à : 2 5,489 53 
Walls. — Ciao. FFG. «tee 
Stony brook bridge .  .  . . . 4,503 43 
Electriclighting. — . . . . «.  . 8,450 50 
Filling. . le oa ice = 2819806 
Machinery, tools, ete. qu UN RS TOS UIS 
Plans and designs 981 94 
Gas-lamps 80 00 

en 31,050 02 
ARNOLD ARBORETUM AND BUSSEY PARE. 
as D sidewalks, gutters and drainage . $309,671 01 

awns and woods, grading, loam and HE 

yens -— 31,808 69 
Boundary walls and gateways . >.  . 90,885 18 


————— 


Amounts carried forward, $312,814 88 $3,979,527 95 


- 
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Amounts brought forward, $372,314 88 $3,979,527 95 
Machinery, tools, etc. . . A b 2 3,607 23 
Plans, designs and superintendence , : 3 1,652 47 
Plantations . . " 2 T : ` 1,107 15 
Water supply and settees . : , í 5 514 20 
Surveying . ' ; ‘ , 100 00 
pon —08340/2054895 


WEST ROXBURY PARKWAY. 
Lawns amd woods, grading grounds, loam and 


general work F : - - $12,581 89 
Roadways, gutters and drainage ; T $ 4,461 70 
Plantations . ' $ : ‘ A : : 2,486 35 
Plans, designs and superintendence . 3 S 577 01 
Walls . a b s è $ 12 88 


FRANKLIN PARK, 


Roadways, sidewalks and gutters . . $807,239 61 
awns and woods, grading grounds, loam and 


general work é 556,677 29 
Plantations , - , : y " d + 206,088 09 
Refectory building — . ; : : - : 109,793 15 
Park wall and gateways . ` è : . 89,881 56 
Seaver-street improvement . > 5 . 84,817 75 
Shelter and Overlook , 5 E i 6 - 60,561 54 
Forest Hills bridge , a : i : . 62,972 17 
Scarboro’ Pond . ; : z F : - 40,943 11 
Arbor, Schoolmaster’s Ilill " : 5 ze PESE LL 
Plans, designs and superintendence . 5 - 28,343 95 
Keservoir , d $ é : o = : 27,634 39 
Scarboro’ Pond bridges , . - : - 26,708 10 
Water supply, fountains and settees . : - 26,366 56 
Stable building, repair shops and store-house . 26,254 39 
Ellicott Arch : A s : 3 A á 16,732 21 
Pergola wall, steps and terrace . , , z 16,244 30 
Carriage-sheds à : 3 z : - 15,510 98 
Ellicott House . s ; , o : : 14.922 87 
Ellicottdale 4 A è h : E : 12,542 94 
Machinery, tools, etc. ^ » T d E 12,413 15 
Temporary buildings and structures, ; A 12,299 11 
Playstead . : . - x , : - 10,399 76 
Propagating-house  , " 3 ; z 5 8,205 55 
Electric lighting , P " " 3 1 2 6,182 09 
Terrace wall , p : s 7 : 4 3,956 05 
Concourse, Scarboro’ Hii] . : : : - 3,569 80 
Culverts . “ . ` 8 a 3 $ 3,129 34 
Carriage shelter . i è 5 3 : 3 2.694 70 
Fences . a , - : E à 3 : 1,535 36 
Boating-service . . A : : : ` 51 16 


MARINE PARK SYSTEM. 
COLUMBIA ROAD. 


Construction by Street Department 


DORCHESTERWA Y. 


Roadways, sidewalks, gutters and drainage , $31,539 85 
Filling Y $ é r 3 ` 21,821 82 


20,119 83 


2,314,130 14 


225,000 00 


Amounts carried forward, $53,361 67 $6,918,073 85 


PARK DEPARTMENT. 
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Amounts brought forward, $53,361 67 $6,918,073 85 
Grading loam and general work 3 ; 1 9,564 09 
Plans, designs and superintendence . . : 15317094: 
Culverts ~ : c : : 3 : ; 653 00 
Plantations . = - - . é P - 156 56 
— G5 052156 
STRANDWAY. 
Sea-wall and grading . : : À - . $129,578 38 
Filling, « . 104,657 72 


Lawns and woods, grading, loam and genera] 


work s 1 o : : 29,599 52 
Public landing and shelter . 8 x 4 252019 912 
Drainage , : 5 5 i . , 4,524 23 
Fence . d : 4 ; i ~ ; F 1,739 3 
Plans, designs and superintendence. | | 479 77 
fountains . : : Š 5 ‘ - d 290 44 
Electric lighting . : : : ` 5 178 00 
Culverts i : . A i : ; 60 50 
Plantations , , , r, Š i - k 18 80 

MARINE PARK. 
Filling, lawns and woods, grading, loam and 

general work. 2 : T; d . $581,701 01 
lron pier and railing . j A A 3 . 175,571 99 
Head-house , : . : r ; z . 110,836 13 
Pier-head . . E i : 1 : . 61,232 97 
Structures, temporary pier, and gas-lights . 48,829 05 
*oad ways, sidewalks, gutters and drainage . 41,151 21 
Plantations , ; : " - 3 = . 11,650 63 
Bulkhead |, à : »* 2 A 4,996 00 

lans, designs and superintendence . E : 3,810 46 
M umi cx l.S 2,453 04 
Water supply, settees and fence é 5 5 2,206 76 
Dredging | è - , . z : s 1,114 20 
Boating-service ee ee d an ame 1,023 61 
Machinery, tools and implements  . 5 5 38 00 


CASTLE ISLAND. 
Temporary buildings and structures. - . $25,588 70 


Clearing, grading grounds and drainage . —. 3,837 98 
ater supply, settees and tent . 1 j P 2,050 10 
lantations . - : : 4 : 486 98 

Shelter. - : : z y : i 100 00 


WOOD ISLAND PARK 


Lawns and woods i 

S, grading, loam and general 
, Work d pri um . $103,349 08 
Neptune bridge "EP 390gG8 


fins ai d mae . 29,852 82 
Bieli hone s Seo OSE qM db: 20,283 89 
lantations . A p 1 1 E j 25155395803 
Roads, walks, gutters and drainage . : . 14,727 24 
Bath-house s ; : 1 j E A 9,880 66 
Sanaa mieronnds. apparatus. and Olav- 

ground . : E is A p Bs v. 1,280 92 
Foot-bridge and culverts , 1 E : . 3,951 90 


286,139 87 


1,047,075 06 


32,063 76 


Amounts carried forward, $236,582 17 $8,349,005 10 
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-Amounts brought forward, 
Iron fence and frame . E 
Water supply and settees . 
Electric lighting 
Plans, designs and superintendence . 
Tool-house . 
Machinery, tools ‘and implements 


CHARLESBANK. 


Sea-wali and filling 

Gymnasium grounds, apparatus, Alling, ‘loam 
and general work . : 

Men's Lavatory building 

Women's puse building and children's 
shelter : : é : . 

Plantations . : 

Walks and drainage 

Iron railing, fence and gas- lights 

Plans, designs and superintendence . 

Water supply and settees . 

Damages 

Machinery, tools, ete. 


$238, 582 17 $8,349,005 10 
3,039 99 
2,540 11 
2.163 58 
1,088 03 
217 59 
42 80 

————— 240,214 22 


$176,353 90 


53,311 22 
23,250 53 


18,351 88 
14,914 48 
11,169 27 
10,024 55 
2,076 27 
1,072 72 
972 51 
56 00 
<= uS 


CHARLESTOWN HEIGHTS. 


Grading, lawns and Due n loam and 
general work 5 

Shelter building . 

Retaining wall : 

Sidewalks, gutters and drainage 

Plantations . : : E 6 

Steps a 

Plans, designs and superintendence : 

Water supply, settees, fountains and fag-statt . 

Fence . 3 

Electric lighting 


$32,929 25 
27,240 32 
18,838 98 

8,372 09 
1,921 58 
3,971 42 
1,430 59 
486 51 
484 32 
334 00 
021015106 


CHARLESTOWN PLAYGROUND. 


Grading, loam and rege work 
Fence . 7 : - 3 6 
Plantations . 

Plans, designs and superintendence _ : 
Walks and drainage 3 2 
Tool-house . 

Water supply 


DORCHESTER PARK. 


Grading, lawns and woods, loam and general 
work : : o : 5 

Walls : : : E 6 6 

Shelter : C 

Plans, designs and superintendence : 

Temporary structures . 


Amounts carried forward, 


$12,583 94 

1,703 09 

484 60 

204 99 

148 86 

94 93 

4 90 
——— 15,225 31 


$4,469 13 
3,623 82 
963 32 
797 40 
774 95 


$10,628 62 $9,023,973 02 


Park DEPARTMENT. 


Amounts brought oli $10,628 62 
Water supply . . - . : - 105 58 
Plantations . ; : : : r ` > 38 03 
Walks and drainage . - . è - : 4 48 


FRANKLIN FIELD. 


Grading, lawns and woods, loam and general 


work . 3 k . $32,808 09 
Walks, gutters and d drainage 5 ; : . 28,612 93 
Plantations . : : z . 12,590 99 
Buildings . 5 Š ó . ^ 6,144 98 
Fence, flagstaff and wall . : y : 1,412 97 
Plans, designs and superintendence > d ; 815 06 
Machinery, tools, etc. 5 : : : à 480 55 
Water supply 1 T z A 6 3 ; 46 89 


NORTH END BEACH. 


Clearing, grading, loam, and general work . $61,046 79 
Administration ‘Building and Women’s bath- 

house 5 * ; z ; - . 42,683 16 
Piers . . 2 E : : . 81,823 84 
Men's bath-house : > : ; : . 18,052 97 
Walls . : . 5 é A , 8,422 73 
Iron railing . s E 3 A : " 8,698 88 
Walks and « drainage . : . : : . 1,946 63 
Filling . : r E 1,302 04 
Plans, designs and superintendence . - : 1,189 14 
Boating-service . : Š : à ; 5 578 32 
Band-stand . : : : : ; : 5 571 44 
Electric lighting . : : : : 407 00 
Water supply, settees and fence » È , 346 50 
Boring . ‘ - F z : : 224 02 
Temporary building é ; A 9 : ; 33 73 
Plantations ; , 5 : 3 . a 17 00 


COPP’S HILL TERRACES. 


Walls, Seeing, grading, loam, and general 


work " k . $29,771 52 
Fences . . á ; : : k : E 1,225 68 
Plantations , d $ T ; 5 a 5 405 00 
Electric lighting . 1 A 1 3 245 25 
Plans, designs and à superintendence . : E 110 83 
Sidewalks, 5 E t Á E , 90 58 


CHESTNUT HILL PARK. 


Plantations . : $1,930 22 

Grading, lawns and w rods, loam and general 

nee 5 ' R 197 67 
oadways, gutters and drainage p 3 3 160 00 

Fences, : : z T E : : : 31 74 


Amount carried Jorward, 


55 


$9,023,973 02 


10,776 66 


83,512 46 


167,344 79 


31,848 86 


1,619 63 


$9,319,075 42 
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Amount brought forward, 


NORTH BRIGHTON PLAYGROUND. 


Grading, loam and general work i : - $3,804 85 
Filling . , , : é - a : 1,907 83 
Walks, gutters and drainage . , ; ; 1,816 22 
Plantations . < ‘ ; j : . JB Wm 


NEPONSET PLAYGROUND. 


EUS UN. (WM ERB cu. ay t Tm rem $5,026 78 
Grading, loam and general work b : . 2,051 64 
Walks and drainage . e - i " " 2,566 14 
Bulkhead . 3 : a i : o A 553 10 
Plans and designs : . , j : à 239 21 
Water supply : s : z - 7 5 152 48 


BILLINGS FIELD. 


Filling . A : 7 : a : . . $3,386 06 
Lawns and woods, grading, loam and general 

work - È : d : a ‘ 1,822 36 
Walks and drainage . - i : : F 1,289 78 
Plans and designs F : . : . 259 37 


FIRST STREET PLAYGROUND. 


Grading, loam and general work x . - $5,320 40 
Gutters and drainage : o 4 : A 2,272 41 
Filling š ‘ A T S a à : 987 28 
Water supply . è s 5 s . a 912 96 
Plantations . ‘ : 1 i : ; - 61 80 


NORTH END PLAYGROUND. 


Grading, loam and general work ‘ ‘ ; $24 90 
Plantations . ; r ; = ; 3 9 00 
MYSTIC PLAYGROUND. 
Fence : , : i P - . $817 05 
Grading, loam and general work : 1 = 742 00 
Plantations . . : f- " 158 34 
FELLOWS STREET PLAYGROUND. 
Settees and fence : . : z : ; $584 93 
Filling . Ó : t 8 3 E 496 28 
Grading and general work . è : | : 25 50 
Plantations . 8 : 5 : ' . - 24 23 
CHRISTOPHER GIBSON PLAYGROUND. 
Lavatory building . , . . . - $6,111 20 
Grading, loam and general work i - g 2,304 84 
Enn ee or an cree) | ae 1,515 04 


I——M——— 


$9,319,075 42 


7,048 88 


11,189 35 


6,737 57 


9,554 85 


33 90 


1,717 99 


1,130 94 


Amounts carried Jorward, $9,931 08 $9,356,488 90 


PARK DEPARTMENT. 


oT 


Amounts brought forward, $9,931 08 $9,356,488 90 

Plantations . : : : 2 E : 90 92 

Walks and drainage . . . . , . 10 75 

Water supply - . ‘ : : : ` 10 00 
10,042 75 

ROGERS PARK. 

Walks and drainage . : - 7 A . $1,263 22 

Fence . R : . : : : 1 563 03 

Plantations . , : : z s b . 95 58 

Grading, loam and general work : 6 : 78 17 
= 2,000 00 

COLUMBUS AVENUE PLAYGROUND. 

Grading, loam and general work 5 . $5,080 20 

Walks and drainage . r 3 d : 5 791 01 

Plantations . à R ; : 5 5 5 51 68 
——— 5,922 89 

SAVIN HILL PLAYGROUND. 

Filling . 5 - E à 5 $2,269 90 

Grading, loam and general work S : 5 620 49 

Walks and drainage . 5 : 3 7 3 145 75 
TT 3,086 14 

ROSLINDALE PLAYGROUND. 

Grading, loam and general work : : . $4,052 75 

Walks and drainage . : : 24 AS 1,302 56 

Walls . : : : . : : F : 226 00 

Plantations . Ec gc : J a 16 00 
- 5,597 31 

SUNDRY ACCOUNTS. 

General account . : : - 1 : . $13,981 50 

Park Nursery . , - - i - - 29,947 07 
—— 103,934 57 


$9,487,022 56 
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Nak 


Summary of Expenditures on account of Public Parks and 
Playgrounds, Land, Construction and Betterments, from the 
Organization of the Board, October 8, 1875, to January 
31, 1901. 


LAND. 
Main Park System : 
Fens. Š á à . $596,954 49 
Riverway , : b : 457,457 53 
Olmsted Park à : . 1,081,947 60 
Arborway , É . : 245,584 25 
Arnold Arboretum and Bus- 
sey Park , . : " 79,343 65 
West Roxbury Parkway . 135,265 29 
Franklin Park , ‘ » 1,551,196 63 
— ——— $4,147,049 44 
Marine Park System: 
Columbia Road . ^ . $891,000 00 
Dorchesterway - , f 63,135 54 
Strandway . : à r 523,317 09 
Marine Park à - : 232,972 57 
1,211,025 20 
Wood Island Park d a " 3 E E 132,800 00 
Charlesbank . r : E 4 : ^ 378,916 99 
Trinity Triangle : à A : : : 30,000 00 
Charlestown Heights š E F ; 7 50,538 02 
Charlestown Playground 5 : A 5 172,923 31 
Dorchester Park . » 3 : : J 63,239 97 
Franklin Field - / a ; 3 s IMSL MED 
North End Beach . : ; : ; - 928,364 44 
Copp's Hill Terraces ` M : : Š 90,858 19 
Chestnut Hill Park , 5 : - : 57,765 40 
North Brighton Playground . : : : 22,107 12 
Neponset Playground - y a à 3 24,804 39 
Billings Field . i A E " : d 41,068 98 
Freeport street Triangle. è à 8 : 4,000 00 
North End Playground , P ; " - 160,974 70 
Mystic Playground , : d T Š 7 50,125 00 
Fellows street Playground  . E " . 14,503 72 
Christopher Gibson Playground . 3 " 31,109 58 
Columbus avenue Playground E E - 268,756 48 
Ashmont Playground , r : : - 87 18 
Savin Hill Playground  , ; 2 . 2 27,147 30 
Roslindale Playground . à i : $ 24,825 11 
Forest Hills Playground . $ : : " 156 75 
Playgrounds, Investigation of sites . ; 168 79 


$7,498,257 28 
CONSTRUCTION. 


Main Park System: 


Commonwealth Avenue . $107,340 11 
Fens . P " , - 2,130,244 00 
Riverway . - - 3 662,990 21 


Amounts carried forward, $2,900,574 32 $7,498,257 28 


PARK DEPARTMENT. 


Amounts brought a $2,900,574 32 


Olmsted Park - 701, "908 61 
Arborway . 377,050 02 
Arnold Arbor etum and Bus- 

Park . : " 919,295 93 
West Roxbury Parkway : 20,119 83 


Franklin Park . . 2,314,180 14 


Marine Park System: 


Columbia Road . > . $225,000 00 
Dorchesterway . : B 65,052 56 
Strandway . 2 d k 286,139 87 
Marine Park - 5 . 1,041,015 06 
Castle Island - 5 , 32,063 76 
Wood Island Park . 
Charlesbank 


Charlestown Heights E 
Charlestown Playground 
Dorchester Park ; 
Franklin Field 

North End Beach 

Copp’s Hill Terraces 
Chestnut Hill Park . 1 
North Brighton Playground . 
Neponset Playground a 
Billings Field . 

First street Playground . 
North End Playground 
Mystic Playground . 

Fellows street Playground 
Christopher Gibson Playground 
Columbus avenue Playground 
Savin Hill Playground , 
Roslindale Elpyeround 
Rogers Park 

General Account 

Park Nursery . 


: BETTERMENTS. 
Detterment expenses 
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$7,498,257 28 


$6,693,073 85 


i 16551081 25 


246,274 22 
311,453 33 
102,015 06 
15,225 31 
10,776 66 
83,512 46 
167,344 79 
31,848 86 
1,619 63 
7,048 88 
11,189 35 


9,487,022 56 


13,356 10 
$16,998,635 94 


SS 
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WAKE 


PARK BETTERMENTS COLLECTED BY CITY COLLECTOR, 
TO FEBRUARY 1, 1901. 


| 


AsB8sessm'te Net Outstand- 
ome Abated. | Assess. | Collected. ing Feb. 1, 
Collector. ments. ee 


Ht. . mE Jerem TERI. 


| 
Public Park, Back Bay. .. |$434,600 00 |$144,195 73 $290,404 27 $290,404 27 


MarmetPark NE 23,543 00 12,616 80 10,926 20 | 10,996 20 
Franklin Park m 135,029 00 | 122,000 66 13,028 34 13,028 34 
Parkway, Old Harbor. .... 60,789 00 | 50,426 00 10,363 00 8,256 00 | $2,107 00 


E Muddy River... 108,972 00 | 81,631 25 27,340 75 | 22,637 75 4,703 00 
| | 

Ez West Roxbury.| 154,107 00 113,658 00 | 40,449 00 30,238 00 | 10,211 00 

*; Dorchester ..... 9,713 00 3,055 54 6,657 46 | 5,997 74 729 72 


= t j m SON 
$926,753 00 | $597,583 98 | $399,169 02 |5381,418 30 $17,750 72 
VIHI. 
PUBLIC PARK DEBT. 
Liabilities. 
Total loan outstanding, January 31, 1901 . - a $13,820,300 00 
Resources. 
Resources of Sinking-Fund, January 31, 1901 r é 38,431,328 73 
Net Debt, January 31, 1901 . , ‘ - 3 $10,388,971 27 
= 
*PLAYGROUND DEBT. 
Outstanding loans, January 31, 1901 , : ; : $777,060 98 
—— 


EEE -—Ó "o 


* The funds for the payment of this debt being part of the General Sinking-Fund 
cannot be specifically stated. 
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PARK DEPARTMENT. 
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APPENDIX. 


REPORT OF THE COMMITTEE OF THE MASSACHT- 
SETTS EMERGENCY AND HYGIENE ASSOCIATION 
IN CHARGE OF THE WOMEN’S AND CHILDREN’S 
DIVISION AT CHARLESBANK. 


Boston, January 21, 1901. 
To the Board of Park Commissioners : 


GENTLEMEN, — In submitting to you our report for the tenth 
year of our superintendence at Charlesbank, we have buttwo new 
features, mentioned below, to emphasize in its management. The 
regularity of the attendance in the Gymnasium has been most 
gratifying while the number of those in the playground, in the 
sand-pens, and in the Lodge has been larger than in the preceding 
Season. 

This year we have tried the experiment of allowing eating, 
which, at first, resulted in daily pienies on the Green. We then 
restricted eating to the circular-covered seat, fronting the Green, 
and there it fared well; the children keeping the gravelled path 
clean in front of theseat. The little ones and their elders seemed 
to enjoy this new freedom, and after a month submitted readily to 
cleanliness and order. 

We have had eight regular classes in gymnastic work and seven 
in kindergarten pursuits, while the Rainy Day oceupations have 
been readino, writing, and making of scrap-books and puzzles, for 
which all the material has been given by friends. The coming of 
a hurdy gurdy, sent once a week by the kindness of a gentleman, 
was the great joyful event for along time. Many gifts of flowers 
have made other days happy. 

According to the arrangement with your Honorable Board, the 
women's and children's division closed on October first its out- 
door work, and in the middle of the same month began its fall and 
winter classes, four evening classes for women and older girls and 
two afternoon classes for children, all under the charge of Miss 
Cutler. In this way we are enabled to wateh over our pupils 
throughout the year by guiding them in their exercise and talking 
with them about their health. The steam-heating apparatus that 
has been so generously put into the Lodge warms the whole build- 
ing and provides hot water for the baths at the close of each 
session. 

During the summer we have had one less assistant than ever 
before and consequently have not been able to give as much indi- 
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vidual care to the pupils nor to do as much for special cases sent 
to us as patients for out-door exercise from the hospitals. This 
loss in elose, personal care we regret, but we also recognize, that 
with the inereasing number of public parks and gymnasiums, we 
cannot ask fortoo many privileges for the place which we still 
wish to be the ideal playground and gymnasium. 
Respectfully submitted, 

Kare Gannett WELLS, 

ANNA PHILLIPS WILLIAMS, 

Maser Dzrawo Crapp, 

For the Committee. 


STATUTES OF THE COMMONWEALTH RELATING 
TO PUBLIC PARKS IN THE CITY OF BOSTON. 


[Stat. 1900 —Chap. 320.] 


AN Act TO DEFINE THE AUTHORITY OF THE Boarp or PARK 
COMMISSIONERS GF THE City or Boston As TO THE Curst— 
net Hitt RESERVOIR GROUNDS. 


Section 1. The provisions of chapter two hundred and 
Seventy-four of the acts of the year eighteen hundred and ninety- 
nine shall not be construed as applying to Evergreen Cemetery, 
nor as giving to the Board of Park Commissioners of the City of 
Boston the custody, care or control of any lands owned by the 
City of Boston within the boundaries specified in the first section 
of said chapter and used for the purposes of a cemetery, nor as 
giving to said board the power to take for park purposes any such 
lands now or hereafter used for cemetery purposes. 

Secr. 2. This act shall take effect upon its passage. 


(Approved, May 16, 1900.). 
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INDEX TO THE STATUTES RELATING TO PUBLIC 
PARKS IN OR NEAR THE CITY OF BOSTON CON- 
TAINED OR REFERRED TO IN THE ANNUAL RE- 
PORTS OF THE BOARD. 


STATUTE. CHAPTER. 


City of Boston, — 
authorized to erect a sea-wall, and fill cer- 
tain flats in Charles river, to abate a 


nuisance. (18th an., p. 68) : 1866. 247 
*for the laying out of. one or more publie 

parks in or near the 5 1870. 283 
ffor the laying out of public parks in or 

near the (18th an., p. 69) . 1875. 185 
connection of the Arnold ‘Arboretum with 

the system of parks. (18th an., p. 75.) 1880. 144 
construction of an embankment on Charles 

river, authorized. (18th an., p. 76) 4" 188f- 92 
UN M of a Charles river promenade 

authorized. (18th an., p. 78) d 1881. 197 
public park loan authorized. (18th an., P. 

80) : : 1882. 168 
betterments may be assumed in ` settlement 

of damages. (18th an., p. 81) , - 1884. 226 


assessments of betterments to bear interest 
from the 30th day after assessment. 


(18th an., p- 23208. $ 1884. 20 
notice to be given of Meus for Tut 
ments. (18th an.,p. 82) . a . 1885. 299 


excavations, fillings, E Structures in tide- 

water for i a ipse authorized. (18th 

an., p. 88) . : 1885. 360 
extension of time for the completion of the 

Charles river embankment. (18th an. 


p. 84) . : 1886. 65 
to change line of sea- wall of “ie nnd. 

river embankimnenn (18th an., p. 85) . 1886. 134 
loan of $2,500,000 for the construction of 

parks. (18th an., p. 86) . 1886. 304 
loan of $400,000 for payment ne lands 2 

already acquired. (18th an., p. 87) am ARST Bly, 
enlargement of Marine Park authorized. 

(18th an., p. 88) . : 1887. 427 
refunding of bebtormeits Mane Nba. 

(18th an., p. 89) . : E à "SISSE 376 


*'Phis Act was to take effect when accepted by two-thirds of the legal voters voting 
thereon at the State election. The votein favor was 9,933; Against, 5,916. The Act 
p 2v was rejected. 

f This Act was accepted by a majority of the legal voters voting thereon, June 9, 
1875. Yeas 3,706; nays, 2,311: 
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City of Boston — Continned. anne (OmU. 
loan of $600,000 for payment of lands. 


(18th an., p. 89) . 0 s 1888. 392 
erection of buildings in the parks of Bos- 
ton. (18th an., p. 90) 1889. 129 


further enlargement of Marine Park. (18th 
ann pa NE : ‘ . : < HEREX 438 
loan of $200,000 to procure and construct 
publie parks in Charlestown. (18th an., 


p.92). : : : 3 . «œ 1890. 271 
boundary between Brookline and Boston 

changed. (18th an., p. 94) . ; . 1890. 339 
amendment of act relating to Charlestowr 

parks. (18th an., p. 100) . : 30918907 444 


loan of $3,500,000 for payment of lands 
and construction. (18th an., p. 101) . 1891. 301 
extension of Charlesbank. (18th an., p. 
102) . : : : i : : 
authority to take Jamaica and Ward's ponds 
for park purposes. (18th an., p. 105) . 1892. 371 
to lay out a parkway across the location of 
the Providenee Div. O. C. R.R. (19th 


1891. 344 


ans Oi E 5 : a 5 - 1898. 126 
amendment of Statute 1891, chapter 301, 

as to issue of bonds for park purposes. 

(19th an., p. 92) . 1893. 211 


playgrounds may be established by cities 

and towns. (19th an., p. 93) : - 1893. 225 
refunding or abatement of bettermenis as- 

Sessed for extension of Marine Park 

(Strandway). (19th an., p. 94) . mls 93. 258 
establishment of park in Wards 6 and 7 

(North End). (19th an., p. 95) . EEN 282 
streets connecting with or adjoining parks 

or boulevards may be taken by Park Com- 


missioners. (19th an., p. 96) : 218935 300 
leasing open spaces for gardens and play- 


grounds. (19th an., p. 98) . 5 co 1893: 331 
amendment of Statute 1893, chapter 300. 


(19th an., p. 104) * T T 2153957 416 
amendment of Statute 1891, chapter 344, 

authorizing extension of Charlesbank. 

(19th an., p. 105). / : aio P1893. 435 
loan of $1,000,000 for land and construc- 

tion. (20th an., p. 111) : z . 1894. 396 
extension of Arnold Arboretum. (21st an., 

p. 108) : ; , ‘ : . 1895. 45 
abatement of betterments, Jamaica Park 

and Arborway. (21st an., p. 109) . 1895. 185 


penalty for violation of park regulations. 
(22nd an., p. 71). : : : a 1896 199 
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City of Boston — Continued. Suus. (EVIDENS. 
extension of time for making exeavations, 
fillings, and structures in tide-waters. 

(22nd an., p. 71) . . 1896. 284 
building line and height ‘of buildings on 
parkways, boulevards, and parks. (22nd 


Ailey Tue TL ue 1896. 313 
sale of lands on Seaver street, taken for 

park purposes. (22nd an., p. 12) 1896. 411 
loan of $1,000,000 for land and construc- 

tion. (22nd' an., p. 72) . . 1896. 458 
to rebuild Longwood-avenue bridge. “(28rd 

BIN id si) © : 1897. 162 
to lease lands or buildings for BUxtshanscs 

and other purposes. (28rd an., p. 82) . 1897. 365 


building line and height of buildings on par k- 
ways, boulevards, and parks. “(23rd an., 


p 83). : 1897. 379 
parkway connecting Franklin "Park with 

Marine Park. (23rd an., p783) . s 1897. 394 
abatement of betterments, Pep es 

(23rd an., p. 84) . 5 1897. 396 
highway around Back Bay Fens. (23rd an. 

p. 84) . : 1897. 528 
sale of lands in Back Bay Fens taken for 

park purposes. (24th an., p. 71) . - 1898. 141 
loan of $500,000 to continue construction 

of parks. (24th anceps amm . 1898. 313 
loan of $500,000 for a comprehensive ays- 

tem of playgrounds. (24th an., p. 72) . 1898. 412 
height of buildings on Copley square, 

(24th an., p. 72). : 1898. 452 


Streets and lands in neighborhood of pars, 

parkways, and boulevards. (24th an. 

DD 1898. 540 
custody of Chestnut Hill Reservoir grounds, 

and loan of $150,000 for additional land. 

(25th an., p. 74) . , 1899. 214 
amendment of act to establish a ‘comprehen. 

sive system of na (25th an., 


P- 15) ° 1899. 279 
loan of $500,000 to Cole ERES 
of parks. (25than., p. 75). — , 1899. 308 


that the provisions of chapter 274 of the 
acts of 1899 shall not apply to Evergreen 


Cemetery. (26th an., p. 65) : 1900. 321 
Charles River Impr ovement Commission estab- 
lished. (18th an., p. 104) . - 1891. 390 


Charles river basin, arbor and Land Con. 
missioners to i inquire into the proposed con- 
struction of adam and lock in (Resolve), 1894. 85 
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STATUTE. CHAPTER, 
Metropolitan Park Commission,— 
established. -(19th an., p. 98) . $ . 1893. 407 
with State Board of Health to investigate 
the sanitary condition of and prepare plan 
for the improvement of Charles river. 


(19th an., p. 107) : A 21513957 475 
to submit plans for the improvement of the 

upper part of Charles river. : E3947 529 
may construct roadways and boulevards . 1894. 288 
may take Revere Beach, including portion 

of location of Revere Beach & Lynn Rail- 

road. (20th an., p. 112) 1 - TEEL 483 
may lay out open spaces along or near 

Charles river. (20th an., p. 114) . = 1894. 509 
changing limits within which land may be 

taken in the city of Medford. (21st an., 

p. 109) : : 1895. 272 


further powers relative to the taking of 
Revere Beach by. (21stan.,p. 111) . 1895. 305 
powers and duties of. (21st an., p. 113) . 1895. 450 
to better define authority of. (22nd an., p. 
73) é : : : é E : 
increasing the amount of money to be placed 
at the disposal of, for general purposes. 
(22nd an., p. 74) . c c : : 
increasing the amount of money to be placed 
at the disposal of, for the construction of 
roadways and boulevards. (22nd an., p. 


1896. 465 


1896. 466 


15) c c : ò : : . 1896. 472 
fixing a limit of time in which lands can be 

taken by. (22nd an., p. 76) : » 1896, 550 
to further define the authority of , . 1897. 121 


to provide for expenses of 1897. 811 


increasing the amount of money to be ex- 

pended by, for general purposes . . 1897. 464 
increasing the amount of money to be ex- 

pended by, in the construction of road- 

ways and boulevards . E ; a i397. 521 
liability of the Commonwealth on account of 

defects in streets on lands under the con- 


colPilxor ts me T NC s 
relative to betterment taxes assessed by) = 1898. 473 
duties of, relative to making rivers and 
__ ponds available for purposes of recreation, 1898. 463 
increasing the amount of money to be placed 

at the disposal of . $ : : . 1898. 530 
to construct a dam across the Charles river, 1898. 531 
to construct a bridge over the Saugus river, 1898. 547 


to restore the bath-house at the Revere 
Beach reservation . : : . 1899. 142 
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Metropolitan Park Commission — Con, STATUTE. CHAPTER. 
to consider advisability of constructing a 
boulevard from the Middlesex Felis Park- 


way to the Charles river : - x 10) 278 
to lay out and construct a shore rond in 

Winthrop, in conjunction with said town, 1899. 363 
to provide compensation for 3 : E 8997 400 
inereasing the amount of money at the dis- 

posal of, for general purposes ^ 18997 406 


to consider the advisability of constructing 

a boulevard from the town of Dedham to 

the Stony Brook reservation . à - 1899. 415 
Superior Court to appoint Commissioners to 

determine proportions of expense to be 


paid by cities and towns - . - 1899. 419 
increasing the amount of money at the dis- 

posal of, for roadways and boulevards . 1899. 428 
to take and control Nantasket Beach, and 

adjacent lands and waters — . A a SSO) 464 
laying of drains and sewers in or across 

lands controlled by ; 1900. 242 


may make rules to govern the use of certain 

rivers, and of ponds and other waters 

abutting upon lands held for open spaces, 1900. 340 
appropriation for the care and maintenance 

of reservations, boulevards and. park- 


ways, under the control of  , . . 1900. 361 
compensation of A : : > c2 LOO OF 393 
may grant locations to street railway com- e 

panies . : - , - : . 1900. 413 
appropriation for the care of Nantasket 

Beach and Charles River reservations, by, 1900. 420 
custody of certain public ways in the town 

of Hull, transferred to. 1 = L900 421 
to rebuild a bridge over the N eponset river, 1900. 443 
may acquire certain land in the town of 

Winchester . 1900. 444 


to complete a boulevard through the town of 
Revere, and the cities of Chelsea and 


Everett, to Crescent Beach . - . 1900. 445 
to investigate the flow of the Charles river 

above the dam at Watertown . : - 1900. 461 
to improve the banks of Charles river . 1900. 465 


to aequire Fuller's wharf, in Brighton, as a 
part of the Charles River reservation — . 1900. 467 
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MEMBERS OF THE BOARD OF PARK COMMISSIONERS 
OF THE CITY OF BOSTON FROM ITS ORGANIZA- 
TION, WITH THEIR TERMS OF SERVICE. 


T. JEFFERSON COOLIDGE. — Appointed July 8, 1875, for the term 
ending April 30, 1879. Resigned December 11, 1876. 

CuarLes H. Darrow. — Appointed July 8, 1875, for the term 
ending April 30, 1877. Reappointed in 1877, 1880, and 
1883. Resigned May 11, 1885. 

Witam Gray, JR.— Appointed July 8, 1875, for the term 
ending April 30, 1878. Reappointed in 1878 and 1881, 
and served until the expiration of his term, April 30, 
1884. 

CnanLEs S. Storrow. — Appointed December 11, 1876, in place 
of T. Jefferson Coolidge, resigned. Reappointed in 1879, 
forthe term ending April 30, 1882. Resigned May 19, 
1879. 

Henry Les. — Appointed May 19, 1879, in place of Charles S. 
Storrow, resigned. Reappointed in 1882, and served until 
the expiration of his term, April 30, 1885. 

BrExJAwIN DEAN. — Appointed February 24, 1885, to succeed 
William Gray, Jr., for the term ending April 30, 1887. 
Reappointed in 1887, and served until June 2, 1890. 

PATRICK MAGUIRE. — Appointed February 24, 1885, to succeed 
Henry Lee, for the term ending April 30, 1888, and 
served until February 20, 1889. 

Jons F. ANDREW. — Appointed May 11, 1885, in place of Charles 
H. Dalton, resigned. Reappointed in 1886, and served 
until May 18, 1889. Appointed July 16, 1894, to succeed 
Paul H. Kendricken, and served until May 30, 1895. 

ISAAC Fenyo. — Appointed February 11, 1889, to succeed Patrick 
Maguire, and served until the expiration of his term, April 

" 80, 1891. 

'uowas L. Lry ERMORE. — Appointed May 6, 1889, to succeed 
John F. Andrew, for the term ending April 30, 1892, and 

: served until April 30, 1893. 

Francis A. Warkxm. — Appointed May 19, 1890, to succeed 
Benjamin Dean, for the term ending April 30, 1893. Re- 
appointed and served until the expiration of his term, 
April 30, 1896. 

Pavr H. KENDRICKEN. — Appointed March 30, 1891, to succeed 
isaac Fenno, for the term ending April 30, 1894, and 

. served until July 30, 1894. 

Cuaries F. SPRAGUE. — Appointed April 17, 1893, to succeed 
Thomas L. Livermore, for the term ending April 30, 1895. 
Resigned January 14, 1895, 
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Erwanp C. Hopaxs. — Appointed January 14, 1895, in place of 
Charles F. Sprague, resigned; also for the term ending 
April 30, 1898. Resigned August 23, 1897. 

Lasan Pratr.— Appointed June 10, 1895. for the term ending 
April 30, 1897, to fill the vacancy caused by the death of 
John F. Andrew. Reappointed in 1897, for the term 
ending April 30, 1900. Reappointed in 1900, for the 
term ending April 30, 1903. 

CuaRLEs E. Srrarron. — Appointed April 27, 1896, to succeed 
Francis A. Walker, for the term ending April 30, 1899. 
Reappointed in 1899, for the term ending April 30, 1902. 

Joun T. WHEELwricur. — Appointed by the Mayor August 23, 
1897, to serve temporarily in place of Edward C. Hodges, 
resigned; and served until September 16, 1898. 

James M. PRENDERGAST. — Appointed May 8, 1899, for the term 
ending April 30, 1901. 


PARK DEPARTMENT. 


PROPERTY BELONGING TO THE PARK 
DEPARTMENT. 


[For List of Parks and Playgrounds, see page 61.] 


BRIDGES. 
Agassiz Bridge, Fens. 
Boylston Bridge, Fens. 
Charlesgate Bridge, Fens. 
Commonwealth Avenue Bridge, Fens. 
Fen Bridge, Fens. 
Stony Brook Bridge, Fens. 
Audubon Bridge, Riverway. 
Bridle-path Bridge, Riverway. 
Chapel Arch, Riverway. 
*Chapel Bridge, Riverway. 
*Longwood Bridge, Riverway. 
*Bellevue Bridge, Riverway. 
*Brookline Avenue Bridge, Riverway. 
*Tremont Street Bridge, Riverway. 
*Foot-bridges, Olmsted Park. 
Railroad Viaduct, Forest Hills, Arborway. 
Stony Brook Bridge, Arborway. 
- Forest Hills Bridge, Franklin Park. 
Ellicott Arch, Franklin Park. 
Overlook Areh, Franklin Park. 
Searboro' Bridge, Franklin Park. 
Searboro' Pond Foot-bridge, Franklin Park. 
Castle Island Bridge, Marine Park. 
Neptune Bridge, Wood Island Park. 
Foot-bridge, Wood Island Park. 


BUILDINGS. 


Stony Brook Gate-house, Fens. 

Muddy River Gate-house, Riverway. 

Administration Building, Stable and Sheds, Riverway. 
Open Shelter, Riverway. 

Pine Bank House and Sheds, Olmsted Park. 

The Overlook Shelter, Franklin Park. 

Refectory and Carriage Sheds, Franklin Park. 
Ellicott House, Ellicottdale, Franklin Park. 


* The Department constructed and maintains the parts of these bridges within the 


City limits. 
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Shelter and Arbor, Schoolmaster’s Hill, Franklin Park. 

Carriage Shelter, Columbia Road Entrance, Franklin Park, 

Propagating House, Stable, Repair Shops and Sheds, Franklin 
Park. 

Dwelling-house, Franklin Park. 

Temporary Shelters and Sanitary Buildings, Franklin Park. 

Head-house, Marine Park. 

Publie Landing, Strandway. 

Temporary Sanitary Buildings, Castle Island. 

Field House, Wood Island Park. 

Bath-houses, Wood Island Park. 

Men's Locker and Lavatory Building, Charlesbank. 

Women's Lavatory Building, Charlesbank. 

Shelter, Charlestown Heights. 

Shelter and Sanitary Buildings, Dorchester Park. 

Sheep-fold and dwelling, Franklin Field. 

Temporary Sanitary Buildings, Franklin Field. 

Administration Building and Bath-houses, North End Beach. 

Dwelling-house, Chestnut Hill Park. 

Locker and Lavatory Building, Christopher Gibson Playground. 

Stable and Dwelling, West Roxbury Parkway. 


o 


STATUES AND FOUNTAINS. 


Alexander Hamilton, Commonwealth avenue. 
General John Glover, Commonwealth avenue. 
William Lloyd Garrison, Commonwealth avenue. 
Leif Ericson, Commonwealth avenue. 

John Boyle O’Reilly, Back Bay Fens. 

Admiral Farragut, Marine Park. 

Fountain on the terrace at Pine Bank, Olmsted Park. 
Seventeen Drinking Fountains. 
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LIVE STOCK, MACHINERY, TOOLS, AND IM- 


PLEMENTS. 

79 Axes. | 13 
5 Blacksmith tools, sets. | 14 
74 Bars, assorted iron. 69 
= | parallel, movable, 200 
30 Bars f horizontal, vaulting. | 22 
4 Buggies. | 1 
191 Bells (dumb), pairs. | 24% 
51 Baskets. | 482 
185 Benches. | 8,200 
60 Blocks. 39 
6 Boats (with oars). | 5T 
43 Boots (rubber), pairs. | 6 


42 Bags (feed). 

146 Brooms. 

12 Bicycles. 

26 Blankets (stable). 
44, Blankets (street). 


48 Chest-weights, sets. 
9 Carts (double). 
T Carts (single). 
5 Carts (hand). 
21 Clocks. 
5 Clocks (watchman’s). 
126 Chairs. 
66 Coal, tons. 
90 Coats (uniform). 
2 Crushers (stone). 
18 Cultivators. 
1 Chaise (two-wheels). 
10 Catch-basin frames. 
5 Copying presses. 
144 Caps (uniform). 
403 Chain, feet. 
6 Cases (plan). 
3 Cases (book). 
5 Derricks. 
30 Desks, 
6 Dies, sets. 
10 Drags. 
97 Dung-forks. 
92 Ducks. 
50 Drills. 
3 Dynamos, 
4 Engines. 
1 Electric battery, 
5 Filing cabinets. 
20 Fire extinguishers. 
9 Forges. 
68 Forks (digging). 
35 Forks (ba. p 
22 Flags. 
83 Grain, bushels. 
5. Giant-strides (gymnasium). 


7 Boilers (tubular hot water). 


219 
2 
48 
4 


Grindstones. 

Geese (wild). 
Hammers. 

Hammers (stone). 
Harrows. 

Hay-kicker. 

Hay, tons. 

Hoes. 

Hose, feet. 

Horses. 

Halters. 

Head-lights. 

Hods (brick). 

Ice Planers. 

Indian clubs, pairs. 
Jacks (hoisting). 
Ladders. 
Lawn-rollers (steam). 
Lawn-mowers. 
Lanterns. 
Mowing-machines. 
Mattocks. 
Machine-shop fittings, lot. 
Oats, bushels. 
Planimeters. 

Pails. 

Picks. 

Pipe (drain), feet. 
Pungs. 

Pipe (wrought iron), feet. 
Ploughs. 

Pumps. 

Pants (uniform). 
Pigeons. 

Quoits, sets. 

Robes (fur and light). 
Root-pullers. 

Rods (reading and transit). 
Rakes (horse). 

Rakes (garden). 
Road-rollers (two-horse). 
Road-rollers (one-horse). 
Road-rollers (steam). 
Rollers (garden). 
Rollers (stone). 
Scoops (iron). 

Scoops (snow). 

Shirts (uniform). 
Shovels. 
Snow-ploughs. 
Spades. 
Steam-drillers. 

Steel bars. 

Stone tools, lots. 
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45 Scrapers. 6 Sets harness (driving). 
5 Sleds. 1 Typewriter. 
4 Sleighs. 15 Tapes (measuring). 
3 Seed-sowers. 18 Tables. 
49 Stoves. 30 Tool-boxes. 
25 Shanties. 1 Taps, set. 
18 Swings. i 1 Tar-boiler. 
5 Sprayers (on wheels). 1 Transit. 
2 Safes. : 2 Tables (drawing). 
9 Scales (weighing). 8 Trapezes (gymnasium). 
74 Saws. 119 Wheelbarrows. 
1,885 Settees. 125 Wrenches. 
109 Scythes. 18 Water-carts (double). 
198 Sheep. Water-carts (single), 


53 Straw hats (uniform), 

13 Snow-shovels. 

12 Sets harness (working 
double). 


Wagons (utility, double). 

Wagons (utility, single). 

Wagon (caravan). 

Wagons (road). , 

8 Sets lead harness. Wagons (stone). 

9 Sets harness (working Wagons (tool). 
Single). Wagon (messenger). 

5 Sets express harness, 1 Wagon (foreman’s). 

3 Sets cultivator harness, 


F3 b rb Orr 0005 bo 


Park DEPARTMENT. 


NURSERY STOCK. 


TREES. 


mi 


No. Botanical Name. | 
| 
1,000 | Acer, dasycarpum............. 
205 «  platanoides.............. 
81 "- paccharinum:.....-.... on 
425 PANICA COME ani Dope 
G18 | Betula, lenta. .................- 
900 " IDE... C POgdugbuct 
116 | Celtis, occidentalis 
275 | Cladrastis, tinctoria... pe 
450 | Chionanthus, virginica........ 
1,075 | Fagus, sylvatica......... esee 
416 *  amerlicana..... adbcognb 
20 | Foresterla, acuminata.. 
1,000 | Fraxinus, americana .......... 
50 | Gleditschia, triacanthos ....... 
240 | Gymnocladus, canadensis..... 
300 | Halesia, tetraptera............ é 
1,025 | Hicoria, minima ............... 
1,108 | Liriodendron, tulipifera....... 
250 | Oxydendrum, arboreum....... 
50 | Platanus, orlentalis............ 
125 | Prunus americana............. 
148 | Phellodendron, amurense..... 
98 | Quercus bleolor............ cb 
2,000 ünectóHs...........-. 
200 d IDACTOCATDA .......... 
300 $ coectnea.. ............ 
6,000 fe bOSCIUGS. ............. 
25 y (159 be ONUS Se d 
25,000 Ee BIDS Coe sincera iced 
5,000 d Albanese eese wre 
35,000 a BUDA e ix eee sk Cee 
15,00€ [- COPOHYGO a area e 
6,900 y rubra 


Common Name. Size. 
Silyer maple--...:-. 99... 2 to 4 feet. 
Norway maple........... 8 to 15 feet. 
Sugar maple ............. 12 to 15 feet. 


Mountain maple ......... 
Blk bh... 
River “ 


Nettle tree................ 


Yellow wood. . 


Fringe tree... 


European beech.......... 
American “ ......:... 
American white ash..... 
Honey locust.......... Q3 
Kentucky coffee tree..... 
Snowdrop tree........... 
Butternut 
Tünp tred: tass- 
Sorrel tree..... eea n paaa 


Buttonwood. 


Swamp white oak........ 

= RUM. Sse 
Mossy cup U RO 
Scarlet oak............... 


White “ 
White “ 


3 feet. 

3 to 4 feet, 

3 to 4 feet. 

3 to 4 feet, 

3 to 5 feet. 

1 to 4 feet. 

2 to 5 feet. 

3 to 7 feet, 

3 to 6 feet. 

l year, 

4 to 8 feet. 

2 to 8 feet. 

2 to 3 feet. 
1to 2 feet, 
2to 5 feet 

2 to 3 feet, 

7 to 10 feet. 
2 feet. 

3 to 4 feet. 
24 to 3} feet. 
6 to 12 inches. 
2 to 4 feet. 

3 to 5 feet. 

1 to 1j feet. 
2 to 4 feet. 

1 year old. 
6 to 15 inches. 
1 year old. 

1 year old. 
1 to 2 feet. 
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TREES. — Concluded. 


No. Botanical Name. | Common Name. Size. 
CUD) (QUE ATS) TAGE. conga a a a a eta. | 1 to 3 feet, 
300 | LU phellos. Bese sages 2 to 3 feet. 

6,000 me pros M 6 to 18 inches. 

1,045 | Salisburia adiantifolia......... 2 to 10 feet, 

50 | Sassafras officinalis............ 3 to 5 feet. 
150 | Salix cerulea................... 10 to 15 feet. 


| 


25 | Sophora japonica 3 feet. 
550 4 to 6 feet. 
509 8 feet. 
100 1 to 2 feet. 
75 2 to 5 feet. 
EVERGREENS. 
E | 
No. Botanical Name. Common Name. Size. 
500 | Abies in variety ............... | I. 7 5c o 1 to 2 feet. 
100 E douriuaI sco. oe Douglaas spruce ......... 1 to 2 feet. 
200 pU co3pr AN | Norway NA. a 1 to 2 feet. 
415 | Juniperus in variety. Juniper MESES S6 
100 | Pinus montana Mountain pine........... 12 to 18 inches. 
1,250 * strobus SoS | White RT Sa 1 to 24 feet. 
100 * rigida. oe eee | Piteh "ise ERA. A 2 to 5 feet. 
50 KS vexcelaa. -—.. m EE | Bhotan LE 1 to 2 feet. 
100 E AUBLFIACA 2.2 RUM Austrian  « 2 to 3 feet. 
1,180 | Tsuga canadensis.............. Hemlock M eec 2 to 4 feet. 


Park DEPARTMENT. 


SHRUBS. 


cx 


Botanical Name. Common Name. Size. 
Amelanchier, canadensis...... | Juneberry ..... Wb. sevice 3 to 4 feet. 
Andromeda gustina ese cine €... | 10 inches. 

Azalea, viscosum .......... s. Swamp azalea ........... 2 feet. 
a calendulacea..... .... Flame-colored azalea.... 
e KARCSI: aana node] oso cuo QOOQOE O TOC no s. | 2 to 3 feet. 
Berberis thunbergii...... eME BATDerpy tore a S ....| Seedlings, 1 year. 
s thunbergii.......... G Qe txadtOQ p OO 12 to 15 inches. 


Ceanothus americanus ........ 
Cephalanthus occidentalis .. 
Cercis canadensis 


Clethra acuminata............. 


“ 


CUaNS aE c hones spon 


Cornus alternifolia 


“ mascula 


“ jn variety 


Cratægua coccinea. ............ 


Cratægus punctata............ | 


Di COrdata o ie 


he crus galli 


d pyracantha 


Ed oxyacantha......... 


Cotoneaster in variety... 
Cydonia japonica.............. 
Eleagnus longipipes 


Enonymus americana 


europzus 


- bungeana .. 


Hydrangen in variety 


Spice bush eee 


Jersey 1ea.-...-... arena 


iButtonjbnshis sert 


Judas tree 


Pepper bush ......... D 


^" 


Dogwood ........ 


Cornelian cherry 


Panicled cornel.......... 


Washington thorn 
Cockspur thorn 
Evergreen thorn 


English hawthorn 


Japan quince............ 


OLGA BLOM sate clon EES 


Strawberry bush 


1 to 1} feet. 
Seedlings, 1 year. 
2 feet. 

13 feet. 

2 feet. 

2 to 3 feet. 
4 to 6 feet. 
3 feet. 

2 to 3 feet, 
2 to 3 feet. 
1to 2 feet. 
2 to 3 feet. 
1 to 3 feet. 
2 to 4 feet. 
2 to 3 feet. 
2 to 3 feet. 
1 to 3 feet. 
2 feet. 

2 to 5 feet. 
2 to 3 feet. 
23 to 3 feet. 


1 to 2 feet. 
1 foot. 
3 to 4 feet. 
2 to 3 feet. 
3 feet. 
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Size. 


SHRUBS.— Concluded. 
I 
No. Botanical Name. Common Name. 
] 
827 | Hammamelis virginica........ | Witch hazelgesececee os 
500 re 2 5 F 
360 
25 
1,200 E IDEA... 1 — —— x Se co emer RHO. o dA 
1,844 = pe E fna € ovS 
2,000 | Lonicera in variety............ Bush honeysuckle ....... 
628 | Myrica cerifera................ fs 1 > T0 nM 
100 | Photinia villosa..............- lees - cod 
coo BE EUS en pris o ee etel S EET NS 
25 iEEnrbuilfolB:----- --- oo Chokeberry .............. 
135 | Prunus maritima .............. Beach plum............ 
150 | Ptelia trifoliata...............- 
150 | Philadelphus mixef 
M8 | Phellodendron amurense......|.........eeeeeee eene 
2,00 | Rhodotypus kerrioides ........|...... e 
2,000 | Rhamnus catharticus, ......... 12) 9 ys .-. oon. 
100 EE Ul niÉseDagddERST a E EDD D EC oc aes 
1,0000 | Rhus aromatica................ Aromatic Sumnac......... 
1,569 | Rosa in variety ................ NONE 202. Be ER 
150 | Stephanandra flexuosa........]........-- cesse 
250 | Syringa in variety ............. ROD deer oe gn 
24 | Virburnum acertfolium....... Dockmackie.............. 
651 se Tent gona saree 
837 e molle. | m E EO EET 
1,569 pe Op Ds e oe Cranberry bush.......... 
18 se tomentosum Japanese viburnum ...., 
906 “ cassinoides........ VAM OG oi (ee ee ren 
300 “ dentatum.......... AxrüwWOOH .............. 
75 [D lantana English wayfaring tree.. 
500 “ nudum: eee ae Naked viburnum ........ 
300 “ prunifolium.......| Black haw ............... 


Seedlings, 2 years 
old. 


3 feet, 

2 to 3 feet. 

2 feet. 

3 feet. 

2 to 2) feet. 
2 feet. 

1 foot. 

2 feet. 

2 to 3 feet. 


2 to 3 feet. 


.| 2 feet. 


4 to 5 feet. 
5 feet. 

3 to 4 feet, 
2 to 3 feet. 
2 to 4 feet. 
2 to 3 feet. 
3 years old. 


3 feet. 

2 to3 feet. 
3 to 4 feet. 
1 to 3 feet. 
1to 2 feet. 
1to 14 feet. 
8 to 12 inches. 
1 to 2 feet. 
2 feet. 

2 feet. 

3 to 4 feet. 


2 to 3 feet. 


PARK DEPARTMENT. 


SHRUBS. — Concluded. 
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No Botanical Name. Common Name. 
827 | Hammamelis virginica........ Witehihazel aeea 
500 RE (o -— ss p n OCHO 
360 | Hex verticillata................ Black alder ........ 

25 | Ligustrum media...... JEGEN REMISE... DD 
1,200 " Bbota s | (0 "uento ieee 
1,844 p^ vulga ..........7 | Ltt ce qo ab smsuE Aes 
2,000 | Lonicera In variety.......:.... Bush honeysuckle ....... 

628 | Myrica cerifera................ Baybee ye... m... see 
100 | Photinia villosa............. See peer steam E sts eisters ee 
UAE uo OREM tuc SD AIT BOO 

25 “ arbutifolia..... d Chokeberry ........ aoe 

185 | Prunus maritima ............ ».| CRON plum.............. 
150 | Ptelia trifoliata........ 2. Hop tree..... sanhaaawaoen 
150 | Philadelphus mixed...........| Mock orange ............ 
148 | Phellodendron amurense..... tien meer agaBeo S ugonda 
2400 | Rhodotypus kerrioides ....... i FindASmoc anor cae cda dr; 
2,091 | Rhamnus cathartleus.......... Buckthorn ............. 5o 
100 -- Li. LaL PÜDOBCODOGUN| EE A O DO DOO 
1000 | Rhus nromatiea..... ECOL Aromatic Sumac........ s 
1,569 | Rosa in variety ......... ET MUOR - e e en - 
150 | Stephanandra flexuosa........|.... eese 
250 | Syringa in variety .............| Lilacs ...... Ea i 
24 | Virburnum acerifolium.. Dockmackle.............. 
651 “ lentago ........... 7| BNORpDERPY 55.122. c. 
837 s mit .i. c oM a IAS osten 
1,569 * opulus... .........| Cranberry bush.......... 
18 " tomentosum..... ..| Japanese viburnum ..... 
906 - cassinoides........ Wille T04.-.............. 
300 = dentatum ..........| Arrowwood....... (EST. 
"8 5! lantana....... .....| English wayfaring tree.. 
500 d RNT aasa sista cise Naked viburnum ........ 
300 Uc prunifolium... ... Black DAW 3 2025 citys ce 


Size. 


Seedlings, 2 years 
old. 


3 feet, 

2 to 5 feet. 
2 feet. 

3 feet, 

2 to 2) feet, 
2 feet. 

1 foot, 

2 feet. 

2 to 3 feet, 
2 to 3 feet. 
2 feet. 

4 to 5 feet, 
5 feet. 

3 to 4 feet. 
2 t0 3 feet. 
? to 4 feet. 
2 to 3 feet. 
3 years old.. 


3 feet. 

2 to 3 feet. 
3 to 4 feet. 
1 to 3 feet. 
1 to 2 feet, 
1 to 1} feet, 
8 to 12 inches, 
1 to 2 feet. 
2 feet. 

2 feet. 

3 to 4 feet. 
2 to 3 feet. 
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CREEPERS AND CLIMBERS. 


No. Botanical Name. Common Name. Size. 
| 
85 | Akebia quinnata........... .. | ME E nee eee cnet 3 to 4 feet, 
600 | Ampelopsis quingifolia....... Virginia creeper......... 3 feet. 
75 | Aristolochia sipho............. FINUMBS 7 en ee 3 to 4 feet. 
300 | Celastrus paniculata. .......... | Bitter sweet.............. 2 feet. 
1,179 E HCHHena---05.-:9- 0. (SB c iecoó bonae t ca 5 to 6 feet. 
300 | Hedera'helix... ees BREXEENTEE ee 4 years old. 
1,000 | Lycium chinense. ............. Matrimony vine ......... 3 feet. 
800 | Vitis hetrophylla .............. Variegated grapevine ...| 2 years old. 
90 | Wisteria alba ........ " SDN AEG THER. een 2 to 3 feet. 
120 EEchinensiHE E e ors videte eoresca 2 to 3 feet. 


PARK DEPARTMENT. 
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Total Number of Park Department Employés. 


= 
FEBRUARY 1, 1900. JANUARY 31, 1901. 
| 
No. Rate of Pay. No. Rate of Pay. 
£ | 
Accountant. ...| 1 at $2,250 00 per annum. 1 at $2,250 00 per annum. 
Blacksmith.,.... g E 3 00 per day. 
Blacksmith’s 
‘asistant...... oco Bore cor dann adenondpeomoro coge 1 " 225 per day. 
Boys...,....,... S1| at 100 per day. ag} « 100 * « 
1 oe E 50 LIT o í 1 [1] 9 50 «c LL] 
Carpenters...... 4 | 4)? 
ge 275 * e l3 a 275 “ “a 
[1* 1,200 00 per annum. 
(1 1,200 00 per annum. 
| il LI 468 00 LII LL] 
ENTM M 4/21 46800 «* s 5i: 2 
G 3 50 per day. 
205 3 50 per day. 
9 “ A 50 LII LLI 
Draughtsman,..| 1| « 250 « « 
Engineer, Civil.,| 1| « 650 « “ y 680 * « 
Engineer, 
echanical...| 1 s BIDOL tea est 1 SIE e 
Engineers, 1“ 975 «* « 1“ 275 «* « 
Steam.roller..| 4 f 9 | 
8 LI 2 50 e “ 2 [IL] 9 50 ae LII 
Firemen......... 1 [r 9295 « u P “ 225 €" « 
Foreman 
General ....... 1 as OOF FF gente 1 os poge e 
LII LI LII ae “ LII 
Foremen .. os sae : : 2 : p» 
2 Lr] 5 00 LII 4s 1 [r3 5 00 € LI] 
quu 55 00 per month. 
Foremen, Stable| @ f y 2 se 55 00 per month. 
( 1 LL] 40 00 “ “ 
r d 
9remen, Sub...| 9 “ 3 25 per day. “ 325 per day. 
LI] LI " LII LII 
Sardenerg, |. öğ 6 275 * * > (6 275 
TUM AO va Ee wool 
Horseshoer 1 «a 275 €" « 1 “ 300 « “ 
Inspector CES 1 “u 500 * te 
Instru 
structors, “ a : 
Ymnasium. 2 s 1,200 00 per annum. à iz * 1,200 00 per annum 
1 (1 1,000 00 per semi.annum, 11** 1,000 00 per semi-annum. 
nstructress “ ‘ er. 
macan. PE f 80 00 per month, summer. : Mes 80 00 per month, summ 
m 6000 « n winter. E 6000 * s winter. 
Thstructress, 
esta ENDE a oe Sones 
1“ 2 50 per class, summer. E 2 50 per class, summer. 
UAR" ETT z 
Md 
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Total Number of Park Department Employes. — Concluded. 


FEBRUARY 1, 1900. 


JANUARY 31, L9C1. 


No. 
Brought forw'd, S 
Janitora......... 4 
Laborers........ 302 
Machinist’s 
Eel per eee me 1 
Mason.........- 1 
Matrons......-.- 5 
Messengers.. .... 4 
i-Bainter-.---- 1 
Planter.......... 1 
Plumber... 1 
Rodman teges 1 
Secretary........ 1 
Shepherd.. ...... 1 
Stenographer ... 1 
Eu M 
Superintendent, 
Assistant...... oes 
Teamsters....... 17 
Transitmen. ...| 4 
Tree-pruner.....|.... 
Watchmen ...... 3 
pe 


e 


Rate of Pay. No, Rate of Pay. 
lunc ccc CCNMEU. rc jdoespssu d e 
$250 per day. " at $2 50 per day. 
200 « « 236 ^ « 200 «* 
Gg wm US BS 0 m 
EB Ao d UD ME zig «x om 
Day ts <0 5| a" "gp o m 
150 * s 
ip c m des iy ee 
2/50 M ce Hos emp cO" di 
1,200 00 per annum. | 
8 00 per day. Ilegais 300 * ^" 
PAD D C3 
3,000 00 per annum. 1 “ 3,000 00 per annum, 
14 00 per week. 1 "E: 14 06 per week. 
720 00 per annum. 1 ee 720 00 per annum. 
3,60000 “ « 1j * $8,60000 * « 
SORE 983 DP 5 aie Sonn RET E T s 215200 00a s ai 
55 00 per month. 19 y: 55 00 per month. 
350 per day. 2 -. 3 50 per day. 
pgecooopuocd S o P RO CC 1 vil aps SO d 
2 50 per day. agas 250 “ « 
975 « « "TE 275 " «r 
351 


INDEX TO BOSTON PARK REPORTS. 


1875-1900. 


VOL. I. VOL. III. 
ast Report for the MESIqodo sies 1875 14th Annual Report for year...... 1888 
3d Mi cADrIZ T ane e NOME Jap med TO Se TOMADAS Y 1889 
4th . September 25......,. . 1876 Wan - 3 hide Tio M Sola casis 1890 
9d ee NOCTOD CINE n e E 1876 17th a se PR MM 1891 
60, {anual Report for year....... 1876 18th “ Ee CO ER 1393 
Bq. Report, December 29.......... 1877 
4th *ànual Report for year. ...... 1877 
bth zs ot oo re 1878 NOU, JAM 
eth Ie LÓn AS 1879 
"th m T T 1880 19th Annual Report for year...... 1893 
i u ull ene 1881 | 20th “ m AE NE 1894 
p « Im m rm TON Se 21st p. = z UB nO 1895 
M e 21 m t c or len 
Hen 1884 VOL. V. 
Uth VOL. II. 22d Annual Report for year....... 1896 
Nog Annual Report for year....... 1885 28d à “ i MAL mT OT 
lor * on the Plan of Franklin Park 1886 24th “ £6 ee) | aS ee 1898 
13th Annual Report for year...... 1886 25th .* di uA m 1899 
" ce de f lere. 1887 90th . ** ic Leia TS od . 1900 


Nor, 
lett E. — The index refers to pages in the City Document edition of the Park reports up to and 


Departng the lith annual report. Subsequent reports referred to are the edition printed for the 
ADJA, Vol. — page 
CENT TOWNS. yia 
gharacter, growth, and changes (2nd report, p. 12).................. 1—14 
“rookline, connecting parkways through (2nd report, p. 30)......... 1— 88 
¢°-operation in laying out parks (3rd report, [Dolo ee eee ae 1—43 
Joint action with Town of Brookline (dthrant*ip. i) NO eese esatta 1—106 
iflieuities 1n agreeing upon joint action with Brookline (6th an., 
GEMGGUe S Coss o Cana ER 1—146 
Purchase of land by Brookline Park Commissioners for Muddy River 
BE APTOve CHEN orian 6235 10th an., p.s16)u.c-c. t. oet wiht 1—232, 251 
"ERTISING SIGNS. 
landscape architect's report on advertising signs adjacent to bound- 
ary roads and parkways (21st an., p. 69)..........:... eee ness 4—805 
act to regulate the display of advertisements on publie ways (24th 
BPs AG) nia EE eL eL do DEL S a en en oot re 5—247 


AG 
“ASSIZ, ROAD. (See Streets and Roads, Back Bay Fens.) 


VARIA, (S60 Boston Society of Natural History.) 
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ARBORWAY. Vol.— page 
GENERAL DESCRIPTION, ETC. 
ipplanyi2ndsreportpsdo es e ae Re. «tee cen eee ee 1—32 
description and location (2nd report, p. 32; 10th an., p. 11).......... 1—34, 252 
suggested laying out of traffic road from Orchard to Morton street, 

by the Street Department (11th an., p. 16)...............-........ 2—16 
suggested loan of $100,000 for land (11th an., p. 23) ................. 2—23 
surveys and lines of proposed parkway (16th an., p. 28)..... ....... 38—148 
appropriations and negotiations for lands (17th an 1th AS), BPI e 3—226, 229 
takingslands|@isth an p: 30) E T X Eee A rx 3—311 

Construction: items of work completed (24th an., p. 25; 25th an., p. 26; 
pouan Ts e ae a ML C ANNE Cs 5—199, 280, 377 
DRAINAGE: contract with P. F. Lonergan for drain to carry water from 

IbrookS(tEbhian-Np3b3)- "c eee Ic ee 8—8934 
abandonment of Lonergan contract; relet to H. P. Nawn, and com- 

pietedqgharnfansappws dum eec RR T ooo ode oes. 4— 30, a 
culvert for brook across Arborway, constructed (19th an., p. 39; 

PAD A. Tt tA, COs oe ae in oman nn Saag my a 4—39, 165, 301 

Drives, RIDES, AND Warxs: filling from site of ice houses at Jamaica i 

ROOONLOLN Anpe Ss) Mae ey Mee M E ro aA MM ue 4—38 
ballasting main driveway (19th an., p.39)..... 0.00. onnensa nenoro an. 4—39 
contract with Andrew Carberry for grading (19th an., p. TT; 20th 

ang DESS ee S AA MM M A E. 4—77, 201 
surfacing at Centre street entrance to Arboretum (19th an., p. 78).... 47 
surfacing drive, ride, and walks (20th'an-spps49450) c MR 4—165, 202 
drains and catch-basins (20th an., pp. 49, 85) ............ uus. 4— 165, 201 
surfacing traffic road near South street (22nd an., pp. 45, 66) ........ 5—45, 60 
construction of traffic roads (23rd an., p. 22).............. noonoo 5—106 
possible dates for completion of different sections (18th an., p, 40; 

HO GB AT G39)... 0 co o ue E er ae ee TS oe 2 8—821; 4-38 
opening drive between Washington and Forest Hills streets (22nd 

accWpon ee hos ce eee wines M NNI C SA PIN os gale i 5—66 
cinder paths (25th anssnad4)e uc ccc EMNE eun NW Ux 5— 208 

(See Grading.) 

ELECTRIC LiGmrrNG: lamps, cable, and lighting (20th an., p. 86). ........ 4—203 
GRADING: contracts, Saucier Bros., Newell & Snowling (18th an., pp. 

CN, ee E Pr PRA TRI M M 3—307, 334 
progress on grading (19th an., pp. 39, T7).....0..022ecce cece cece ese 4—39, T1 
grading substantially completed (20th an., pp. 49, 84, 85)......... 4—165, 200, 201 
grading between South and Walter streets odian P-A eE 5—4 


and Arboretum (22nd an., pp. 45, 600) rcc EE. 5—45, 66 
completion osey ales rdiansapacs NC TN a 5—1% 
contract J. A. Whittemore’s Sons, for wall between parkway and 2 

Bussey Institution grounds (28rd an., p. 38). ............uuL.uuu.. 5—1 

AREAS. 
population and acreage of City districts (2nd report, p. 2): foe Races 1 
schedule of areas, with estimated cost of lands and buildings pro- 

posed for parks, parkways, and adjoining new streets (?nd report, E. 

P BU Se nos sc NONE ee: ae: OE: 3 
proportion of area bonded (4th report, p. 8)........................ 1 
area of estates in locations designed for park purposes (4th report, 50-85 

DP GENRE lor See ee A e NUM IED 
schedule of estimated cost of park and parkway areas and adjoining g£ 

newistreots (4th repor apa2) a c Nu 1 05 
area Back Bay Park (6th report, pp. 4, 5).................... MOSS 1—95 0 
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AREAS — Concluded. Vol.—page 
area lands proposed to be purchased for entrances, etc., Arnold Ar- 
Iborebumathrarnewpo S D C on sees combo echoes oun H PERE GeO 1—130 
area lands taken for Arnold Arboretum and Bussey Park (8th an., 
[shield Peat TRIBU TN OBS eta noe oe OD ROO en eee anomie 1—197 
LCA amaica Rondi LS UEN AIL pq) Ced ofeisl otter a e EE 38—312 
Bua Ileana Park (( Odo) Citas DaT de. SEO nn Bo a ar S Ae sip Eaa 4—37 


(See Park Statistics.) 


ARNOLD ARBORETUM AND BUSSEY PARK. 
GENERAL DESCRIPTION, ETC. 


suggested co-operation of City and Harvard College (2nd report, p. 


WS) ded Ae CAM es ue Oo Ge. aoe eto me ann ae a De iod esit Side 1—87 
Survey and plan by F. L. Olmsted (4th an., p. 9) ........ eese 1—108 
income from Arnold Fund and limitations as to purchasing addi- . 

tional lands and building driveways (4th an., p. 9)............ MOS 1—108 
request for authority from City Council to enter into a convention 

with the government of Harvard College (4th an., p. 10)........... 1—109 
negotiations with Harvard College (5th an., p. 20) ............ esee 1—129 
description of scheme (Sargent) (5th an., p. 21) ......... csse 1—180 
area and assessed valuation of lands required for entrances, etc. (5th 

CU Seo) Soe ao bone co gt oo dongs Uno gage C HEC Ghat. TO COO An 1— 180 
report and recommendations (City Doc. 118) (6th an., p. 17) ......6 1—152 
extract from Prof. Sargent’s report to President of Harvard College 

on pending negotiations (6th an., p. 17) ......... D. oU aut m 1—152 
request for authority from City Council to make an agreement with 

Hanvarcdae ollecei(Gtitale wp. 619) ite Gita e e MT NE LIT 1—153 
City Council order authorizing the taking of the Arnold Arboretum 

(CRUD paese Tog ln eros jos THbo eee: ae acsoou odo. a 2Bnes 56968 1—171, 198 
authority to lease portions to Harvard College (7th an., p. 18)..... 1—1'"1 
landscape architect’s description (Tth an., p. 20) ...... siecle 1—180 
anegtoslllapdsstalkeni(Sthtansp: 16). an a ea a e a T Taa 1—197 
act to authorize the connection of the Arnold Arboretum with the 

Byun Ga parks (8ilrann p0) T e a a ot 1—197 

ity Council order in relation to taxes and betterments (8th an., p. Mo 

ÜoccsctosODOPUDOOIDOOUOUUOP hoan oo ego ogg como oop e DOCE — 
proposed joint arrangement between City and College (Sth an., p. 19) 1—200 
Indenture of lease (Sth an., p. 21)............ NE] eerie eee 1—202 
additional lands required (10th an., p. 16) -semas ciem 1—251 
additional land on Centre street purchased (16th an., p. 25) ......... 38—142. 
taking land adjacent to parkway at brook, also two remaining par- 

cels on Centre and Walter streets (18th an., p. 32)................ 8—313 
land placed in charge of Director of Arboretum — right reserved to 

assume fugurecontrol (IStH an Pe 32)e ces ee eee e e a ae 3—313 


Proposed addition of Bussey land on Peters Hili (20th an., pp. 50, 86) 4—166, 202 
Supplementary indenture between City and Harvard College (21st 


EMES A GED) ooo I MR WS wr cin oo E 4—328 
extension of Arnold Arboretum to include Peters Hill, and name of 

Dusseyabaraddedi(218b An pe S8 iis seme ite eT «oa reps te elm 4—294 

Bt proposed Roslindale entrance (22nd an., p. 45). ..... lisse 5—45 
ILDINGS: use of old cottage on South street for office and storage yard 

(orman 1. 1535... NM c T Ren 1—224 

then museum and administration building (17th an., p. 21)......... sse 3—224 
STRUCTION: items of work completed (18th an., p. 54; 28rd an., p. 

D... 99; 24th an., p. 25; 95th an., p. 260)....... sse — 335; 5—117, 199, 280 
RAINAGE: culverts and drains (15th an., pp. 19, 51; 16th an., pp. 21, 

ae JUN an op MER MEET (oboe on boon A. es — T2, 104, 188, 171; 4—79 


Mop: 20400). sa e EET wes ce ch Toe. UD E ius — 994, 208 
tile drainage of drive to take seepage from Peters Hill (23rd an., M 
DS). c. e. que oA CL MEUM ONE Lo Uu eem e 5—9T 


excavating new channels for brook (19th an., pp. 40, 78).. ..-----++ 4—40, 78 
Construction of conduit (26th an., pp. 8, 24) Oe a ere ee 5—362, 918 
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ARNOLD ARBORETUM AND BUSSEY PARK — Continued. Vol. — page 
FENCES on boundaries (11th an., p. Galp AOUN Aian ie ea eLo E 2—34, 5—362, 378 
GATES: entrance posts for gateways (10th an., p. 30; 11th an., p. 34)..,1—265; 2—34 

gateway at Forest Hills entrance built (21st ane pDpPEoSM UT) NR 4—98R, 311 

gateways for five entrances completed (24th antep 25r 5—199 

South and Fairview streets entrance gates (25th an., pp. 10, 26)...... 5—264, 280 
GRADING driveway between Centre and South Streets (0th an., p. 15; 

Lotan p ETE e e c HR m MEUS d'a 1—924, 984 
sub-grading driveway (10th an.. p. 16)............Llssesse e LLLL LLL 1—251 
grading driveway to top of hill (11th an., p. 84)....................- 234 
completion ofroad to top of Bussey Hill, and grading adjoining 

groundsqustMansepowly Jdem See MEI C eaten com 9— 2920 
grading top of Bussey Hill (13th an., p. 77; 19th anpa Meee 2— 9289; 4—79 
grading drive to Walter street (I50hgan spp NR RR M NN 8—72, 104 
ground above spring graded (15th an., p. 51).................. Lol 2—104 
sub-grading driveway from main road to Walter street entrance (16th 

an Uae hes ore re i Lei, und, en. eRe 3—138, 171 
grading gravel pit (16th an., p. 54).....2.20..0.. cess eee 3—171 


grading driveway around northerly side of Bussey Hill and across 
meadow, W. T. Davis, contractor (16th an., p. 54; 17th an., pp. 27, 


Mc oe E ee ee le ee earn n meta ide 3—1'1, 224, 208 
poueralstatomeut ( (mulwan= pp oT. alive. es. eu MN, aie oe 3—9224, 268 
grading contracts, W. T. Davis (GRACIAS patni ea CN MD 8— 988 
grading slopes adjoining brook and top of Bussey Hill completed 

COD Bp di Us e cio Lb MÀ eite, Seth ER 4—40, TS 
grading eastern border and additional land Centre and Walter streets 

Dg DEAD QUPD pcr 4—166, 202 
grading Bussey Institution grounds— arrangement with Ilarvard 

College (20th an., pp. 00) c-kE e. eae t REC LED e ue 4—166 
grading land near Centre and Walter streets (20th an., pp. 50, 86)... 4—166, 202 
grading plans for drive on north side of Peters Hill (21st an., p. 58)... 4—994 
grading contract (James Doonan) northerly side of Peters Hill (22nd 

NV Pha ics» ices ean ee i o ee nn. Mif enl 5—45, 66 
grading contract Peters Hill drive (23rd an.. Dp: 13538) Ee sees eee oe 5—07, 122 
grading slopes, Peters Hill (24than., p. 11)............... 00 eo) 5—189 
poner Oto en sential. DEOR) oboe. octies cate CLE 5—382 

NS SUED NT dd (AURIS De). mol wl Semen rid a ie 1—108 
plan of proposed Arboretum (ouhfan pE20) mE RR SR 1—129 
plan (Sthan Deus. +. radii Sa oe eun e Les 1—201 
plan and survey of Peters Hill extension (20th., an., pp. 50, 75, 

uc Aidala: Sas Nc As ee ee ee AA EA 4—166, 191, 202 
grading plans?) sigma pp. 58,75): X. 49. 9 CR PETI OI S 4— 994, 311 
plan made of land to be taken for an entrance from Fairview street 

(28rd nna, pe SOME Er oco ciis. MEDI ere eae s 5—122 

PLANTATIONS: preparation of (rrochran p16) eoe en Sor Ee e 1—8951 
general plan (Sargent) (11th an., p. 28)........... Loo Ll 2—28 
report of Prof, Sargent — planting, loaming, tree-pits, interchange > 

of plants and seeds (12th an., p. '90)............................. 2—19% 
planting slopes of driveway (14th an., p. 88)... IIU 3—38 
arrangement with Harvard College for planting and care of lands 

not included in original lease (20th an., n, 50)............... ee) 4 —166 
loam purchased and spread (26th SURE Det et ce ofa e NR ot rund 5—378 

PETERS HILL: proposed addition of Bussey land on Peters Hill (20th P 

e M DU (310) E es ooooesccosondudeesauoeso ode oap n A ase 4—166, 2 
landscape architects reference to preliminary plant (20th an., p. 75) e 
completion Peters Hill extension (25th an., p. UD) e emque : 5—26 

(See Roads and Walks, also Grading. ) ü 

QUARRY: reopening Bussey quarry (10th TE iae Pc ee ee ee 1-300 
stone crusher removed (16th an., pp. 21, 84)............. oo 3=158, 3 
proposed installation of stone crushing plant, Bussey street (21st 
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ARNOLD ARBORETUM AND BUSSEY PARK — Concluded. Vol.— page 
removal of old crusher plant from Franklin Park to Bussey quarry 
(28rdiannputt3) «e t9 prt erectio os edem aetecs e 5—97 
A yuality Of sLone (23rd an- ap- 18; 24 bl, an: p: M) 135-2091: ae eet 5—97, 185 
RULES AND REGULATIONS: (AN ENS. Tee CE 26) Send ette 1—199, 207 
Roaps AND Watxs: location of driveway between Centre and South 
streets (9thran dp Xo Sut e RN. EROR SEHEN Ney noes c crc hc gars 1—224 
partial construction of driveway, length and width (9th an., p. 23; 
10th an.. pp. 16, 30; 11th an., pp. 15, 34). .. «.... s. 1—232, 251, 265; 2—15, 34 
method of construction and illustration of cross section of driveway 
(J9thYan WD. 700) Hie ee Poco: oie OP SUBE da. RITTER s eh 2—289 
completion of drives (18th an., pp. 27, 41, 53) .....0.... 2... eens 8—308, 322, 334 
paths planned to shorten walk to top of Bussey Hill (18th an., p. 41; 
Tothiansspordo). 3 get unm etim oomen e oM eng ato 3—322; 4—40 
Construction of Fairview entrance (20th an., p. 50) ............ suus 4—166 
completion of portion of eastern boundary road (21st an., p. 68)..... 4—304 
amount necessary for completion of driveways (22nd an., p. 50)..... 5—56 
completion of Peters Hill road except across line of Bussey street 
and view from driveway on Peters Hill (24th an., p. 11)........... 5—185 
driveway across valley in new line of Bussey street, filled, and drive- 
way connection to South street entrance completed (25th an., p. 10), 5—264 
construction of walk on slope of Peters Hill (25th an., p. 10)........ 5—264 
photographie view of driveway (28rd an., p. 22)............. TT Te ^ 5—106 


S (See Grading.) 
PRING supply of water increased by digging well below bottom of 


SDRAM TEADAANNE) Se SISOS ithe Bis coat rogi ROCHE 2—290 

8 well covered.and ground graded (15th an., p.51)...........lsssesss. 3—104 
“TREETS: suggested widening of Centre and Walter streets (21st an., 

Wal acci oput dE E a CLE MEER E TE 4— 305 

Towrr: landscape architect’s objection to (21st an., p. 66) ............. 4—302 
ALLS: walls and posts at Centre and South street ends of drive com- 

DletediGIUthfansepa30) tak ee een. moe LEM ee 1—265 
Centre and Walter street walls (20th an., pp. 50, 86; 21st an., pp. 52, 

108 Patan Ging’ jose oo ddaada gue E sateen Mete 4—166, 202, 288, 311; 5—264 
Forest Hills entrance walls (21st an., pp. 52, 55) .......... esses eese 4— 9288, 311 
Construction of wall on south boundary, between Walter street 

Cemetery and railroad (25th an., p. 10)...... cgo dino UMA ae atq 5—264 

Ny (See Arborway.) 
ErmobnPESMaiNGNCEh anes pe tie. eee mene eR A 3—208 
A ` 
SEMONT PLAYGROUND. 
land taken, area and location (25th an., pp. 4, 21)...... sss sees. 5—258, 275 
ATHLETIC GROUNDS, 
General consideration (10th an., p: 47).......- 0000-2 scsu cecne esses 3—4100 
bs ao Wood Island Park, Franklin Field and Franklin 
ark, 


Av 
? DUBON ROAD NE IBbestrectsand roads, Back Eay Fens.) 
USTIN FARM. (See Nurseries.) 


Bary 
ACK BAY FENS. 
GENERAL DESCRIPTION. ETC. 


boundaries and description (2nd t, p. 19; 7th 26 p A12] do 
fas (ad repos NU elie ce P. 105 (Eh ane. D ee 1—22 
loan of $450,000 authorized for lands (Gire porto pa) oee e 1—91 


“xaminations of lands, negotiations, plotting adjoining territory (6th 
tapar: pp-1, Bee e N,N, PUT MEE ON ca 1—91, 92 


manner pf securing land, price, difficulties (6th report, p. 2)........- m 
aano acum 1—94 


City Council order authorizing payment for land. (Gth report, p. 5), 1—95 
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BACK BAY FENS — Continued. Vol.— page 
titles and deeds (6th report, p.5)........ 0.0.00... cceeeueceeee eee. 1—95 
remaining parcels of land not purchased, request for authority to 

make formal taking (4th an., p. 5) ...........0000---...00........ 1—104 
report on plan for laying out (Olmsted) (5th anc. Gy teer Y 1—115 
design and aim — report of landscape architect (9th an; p. 16) .—.. . 1—225 
suggested change in name (9th an., p.20)........................... 1—229 
streets and roads to be laid out as public ways (10th an., p. 10)..... 1—249 


report of landscape architect (pleasure ground scheme abandoned; 
treatment of banks of waterway, sanitary security, planting, etc.) 


(USINSU DOO em orc oes M EN N ANE cess Ok Wat e di 1—248 
petition for writ of mandamus to complete Back Bay Improvement, 

filed by Boston Water Power Co. (11th an., p. 12)...............- 2—12 
plan showing progress of improvement (Ultuwan e 320 aes A 2-32 
sewers in connecting streets (11th AN Po) ee ree |e eee 2—34 
parkway lands from Brookline avenue to Fens (18th an. p. 25)...... 2— 331 
buildings on Fens, frontage (20th an., p. 44)....................0.. 4—160 

Boar LANDINGS: (22nd an., p. 65) ra A a a E cee, 5—65 
Boston & ALBANY RAILROAD CONTRACTS {5th an., p. 5; 6th an., pp. 

zu Ants eme A De hs one SESS oe oM um e Re ac 1—114, 141, 142 
supplementary contract, filling between Huntington entrance and 

Boylston street completed (ith an., p. 8) .........-............... 1—161 
filling deposited under contracts (Tth an., p. 8).--........... 1—161 
adeo Alling isian p.) teas... 2, ORAN 1—188 
aeu for transportation of loam from Ashland (8th an., ad 

2) P eene cde ca ee DC ode. ae A 1—1f 
final settlement, contract of 1880 (10th an., (ET) de et. Rao d deret 1—262 
grading around Boylston arch and shores of waterway (10th an., 

BE AT) GR crea SRE Mw MNA I meoseitiumocescl e Me 1—262 
gravel, Agassiz and Audubon roads (14th an., POE oe da e oom 3—36 
grading Tremont and Longwood entrances Gorkan ipu EN 3—169 
filling Audubon road, Brookline avenue to St. Mary’s street (17th 

eNotes 3—224, 267 
laying track to Basin 6 and transportation loam (17th an., p. 70).... 3—267 
lilling, between Brookline avenue and City boundary (17th an., p. 70), 3—261 
transportation of loam (18th an., p. 52; 19th an., T2! 02) aei od des Sa a a 
filling Audubon road (18th an., TIN GE)! eer eee eee 3— 335 
filling and grading, amount delivered (Oth anes p a2) eee ee 4-72 

BUILDINGS: removal of office building and yard from Westland entrance 

ig eh 0 MEAM NUM M de ONE. 60V C eee 4—34, 1l 
plans for building to include boat landing, public rooms, sheds, ete., 

With wRote Me m m 53) A... tf, EE DN MA —989 


CONSTRUCTION: items of work completed showing percentage of whole 
amount to be done (14th an., p. 37; 15th an., p. 51; 16th an., pp. 22, 
52; 17th an., p. 68; 18th an., p. 51; 23rd an., p. 31; 24th an., p. 23; 


25th an. , p: 22 EN ooo! 3—37, 104, 139, 169, 265, 332; 5 — 115, 197, 277 
date of completion under act of 1891 astian prao ee eee DEN 2-3 
amount needed for construction north of Beacon street (22nd an.. p. 56), 5—9 


COVERED CHANNEL, Muddy River. (See “ Muddy River.’’) 
COVERED CHANNEL, Stony Brook, (See “Stony Brook.’’} 
CURBSTONES AND PaVING BLOCKS: junction Commonwealth avenue and 


Jerseyistreet (10th/an-)0e23) een ea DNE 1--263 
from Commonwealth avenue bridge to Boylston entrance (ith > 11 
r a ho. Lae 
curbstones, contract with A. A. & J. O. Libby (14th an., p. 36)..... 2 
contract with John Shields for paving blocks (IMth'ang m^36) 9 - es 
Írom Agassiz road to new Stony Brook outlet (15th an., pp. 19,50).. 3—T2, a 
from Audubon road to Fen bridge (15th an., [DD js. Sees gk uir 3—10 

paving blocks (S. & R. J. Lombard) and curbstones, etc., purchased 
for portion between Westland and Huntington entrances (15th 3.103 


CN) eee ee cr RR, et ae ee 
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Dnr 


contracts for curbstones and paving blocks, Cape Ann Granite Co., - 


8. & R. J. Lombard and A. A. Libby & Co. (17th an., p. 66; 18th 
Eile One WN) eee seo dep rnsrne tete nre e RR o EGRE SOS 


Steam dredge launched (8th an., p. 9)............ EE utr usur es 
CU aD Ont (BEhWan- wp 12] 6. e done err AMC De nas es 
dredeing plant (Othvaney py 2o)e ence cme se 4 00. tetas ose ope 
Tepairs to plant (13th an: p a De m COTON. RSS e erexit 
plant sold to Water Department (17th an., p. 65)............--...05- 
ves, RipES, AND WALKS: roadway from Commonwealth avenue to 


Westland entrance substantially completed (18th an., p. 17)....... 
method of construction of drives, rides, and walks (13th an., p. 73).. 
illustration of cross section of Fenway (13th an., p. 74)............. 
gutters, description (18th an., p. 15)............... sue. uoo dept 
ride completed on easterly side to Agassiz road (13th an., p. 74)..... 
walk on easterly and northerly sides, between Commonwealth avenue 

and Boylston entrance, paved (13th an., p. 75) .............. si.s 
roads bordering Charlesgate and around lower basin completed and 

openedito'travel' (I4thyan: pp S) ense e Joe cem Pe eee 
roadways and walks completed on Agassiz road section (14th an., p. 36) 
walk, southerly from point near Agassiz road, nearly completed 
to Stony Brook gate-house, and sub-graded around easterly and 


ENTRANCES. 
Beacon entrance: (Charlesgate) location and proposed extension to 


Charles river (6th report, p. 3). ...... DogddoobooeOBEA C UOSdCO do 
Tequest for authority to purchase land between Beacon street and 

Charles river, for extension of entrance (3rd an., p. 2). ............ 
construction desirable in connection with construction of Common- 

wealth avenue extension (5th an., p. 16). eseese saa saii oiiia n 
additional appropriations required to complete Beacon entrance, etc. 

(GLAM Mv EC ERR ance ocile -ovaudkunc ERE 
Bde ot with Boston and Roxbury Mill Corporation (18th an., 

p. 

, (See Boston and Roxbury Mill Corporation.) 
filling (6th an., p. 7; 7th an., ps 9)en dr. cox Sek CR eA orem 


an ap: 23) qp NER UE ME E urs t ades 
gates rebuilt at outlet of pond near Beacon street (18th an., p. 50). 
proposed laying of tracks under Charlesgate West (19th an., p. 35).. 
electric wires and underground conduits (22nd an., p. 65) ..........- 
Construction sea-wall in line of Beacon street wall, under contract 

with William L. Miller (25th an., p. 13; 26th an., p. 22) ......---- 
gate-chambers for regulating water conditions of Fens and Stony 


91 


Vol. — page 
3—268, 380 
4—71 
2—284 
3—36 
3—137, 169 
1—164 
1—164 
1—190 
1—221 
1—263 
2—283 
3—262 
2—229 
2—285 
2—286 
2—287 
2—286 
2—287 
3—18 
3—36 
838—103 
3—13, 168 
83—306, 330 
4—34 
4—303 
3—169 
4289 
1—93 
1—98 
4+—125 
1—160 
2—234 
1—142, 162 
1—188 
1—191, 220 
1—223 
1—220, 245 
3—3006 
8—331 
4-35 
5—05 
5—267, 376 


Brook channels (25th an., pp. 18, 23; 26th an., p. 22)..--..-.--- rg np 21a, 816 
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BACK BAY FENS — Continued. 1-98 
Boylston Entrance: location (6th report, p. 3)..............0. eee reee 4_-104 
filling s@chr ans puo wee te eer ect e A. rr rette me ag 285 
completionidatitan EPER S Jaee a a e nc suere er EE 2 
Huntington Entrance: location (6th report, p. 3)..............000 see 3-103 
curbstones, paving blocks, ete. (15th an., p. 50)...............005- 6 330 
drives and walks finished (18th an., pp. 25, 49).........0-.0eceeeeeeee 3—30 ar 
Longwood Entrance: location, width, length (6th report, p. 4)......... 19 142 
additional land required (14th an., p. 19; 16th an., p. 25)...........-- 9— 9--108 
contract with Jas. A. Murphy for excavating (16th an., p. 51) ....... 553, 209 
filling (4tlran- p. 5; 17th an., pp. 20; 66)..................... 1—104; 9 I 
drive on southerly side:and connection with Audubon road com- a 990 
pletedi(lsthfans p.49)e c wee ce EN oe 19 C M CNN V: 
Parker Hill Entrance: (See Tremont Entrance.) 1-9? 
Tremont Entrance: location, width, length (6th report, p. 3)......... 
filling, loaming and grading (4th an., p. 6; 17th an., pp. 25, 66, 68; h 41-4 
18th an., pp. 25, 50; 19th an., p. 71)...... 1—105 ; 3—222, 263, 265, 306, 331; 33) 
additional land for boundary roads and filling (18th an., p. 50)...... 3-806 
mew planton layin geouta(lachipan) p 2620) eee 100029 22-312 0 ee 
road on west side, finished and opened (19th an., p. 34)............. gv 
widening (dothan sapa haere Mieke. E Ee RS CREE DEO oo, 1% 
completion of entrance, removal of stone-crusher (20th an., pp. 44, 78), 4—1 1-98 
Westland Entrance: location (6th report, p. 3)......-.........-00000% 1-16 
filling: dfhyansap. 5) ee. te. Moers" 4109 
storageryard (8th an D 12). orras rear S TETUER TAM 4240 
entrance nearly completed (10th an., p.11)........0.-.0. eee sees ere fed! 
removal of bffice buildings and yard (19th an., p. 84)............- Au 
gradingjandeplantingqsl9thiangpag4)e TROC EE YET 
FILLING, GRADING, AND SURFACING: treatment of slope of shore at 124 
waterssedec(otblan epa tcm 4190 
HORE Or SKIES (GUD elas ie EY) poten cr 1-9 
grading slopes between driveways and shores (8th an., p. 10)........ 3 
grading, sub-soiling, and filling slopes from Beacon to Boylston r4 
streets (Othtan Np LO e aa LENT TE Le T eee ae TM 
filling shores between Boylston bridge and Stony Brook gate- 019, 22) 
Chamber (Qclipan eh peel Olle eee T ae qs? 
grading slopes (10th an., pp. 10, 27; 11th an., p. 88)............ 1—245, 26 2E 
HRY Ot Mya GOIN AAS PLUS T RE +2” 
grading around Boylston arch (10th an., p. 31). ..... lesser 3 
grading area, junction of Commonwealth avenue and Jersey street 4-28 
Gorman pisse c c c ee ee HC wee 33 
progress on grading drives and rides (11th an., pp. 11, 39). .........- 4 229 
raising grade of Boylston entrance (13th an., p. 58). .......... 02006 225 
grading walks, method of construction (18th an., p. 55). ...........- 3} 
* slopes and bank under construction (14th an., p. 18)........00. sees " 
earth filling, Metropolitan Construction Company and Sewer Depart- 9 
mentsldthansspeov EFL Uwe M ms c QUT qi 
slopes on easterly side completed and mostly planted, from Agassiz $715 
road to new outlet of Stony Brook (15th an., p. 18). ......... s -I5 
grading slopes around southerly side to Fen bridge (15th an., p. 19).- 9-10 
surfacing roads and walks (15th an., p.50) ........ sese eee nennt T 
grading at Longwood and Huntington entrances (16th an., p. 52; 17th 298, gu 
anh pp:20r68) —. * cor E di VC rr | MM g—160, 77 y 
n ec Huntington and Tremont entrances (17th an., PP 3—262. 26 
G5, GB) PECORE MEO CU eee ee ee NOR VENTO ood 9o J ni 
surfacing completed from Huntington avenue through Tremont 47 
entrance and along Fenway to Brookline avenue (19th an., p.71). -- go 
filling marshes adjoining extension of Boylston street from Fens to 43 
Brookline avenue (20thvanr, 244 a ne ee eee od 
shore walk between Tremont entrance and Fen bridge surfaced (20th 4-d* 


an; ye) ee ei A AR MS RR T TT PR DAMM 
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à Tlves and walks brought up to grade and resurfaced in vicinity of 
Üharlesgate and Fen bridges (21st an., p. i dyes cope a 4—809 


(See Boston & Albany Railroad contracts; also Entrances and 
Ies, Streets and Roads.) 
Jony 9" STREET, (See streets and roads, Back Bay Fens.) 
3 YLE O'REILLY MEMORIAL: location and foundation (20th an., 


ue says CANA" CENT Vere ru uq 4—100, 195 
TTING; laying underground cables and erecting posts, under contract E 
d With Boston Electric Light Company (19th an., pp. 35, 72)........ 4—35, 72 
l Seription of underground cable (20th an., pp. 44, 78). ...... ...... 4—160, 194 
*mp-posts for 45 electric lights, also incandescent lamps under 
Loay Arches Stony Brook bridze:(ZOthvan., 79.44) «saeco a 4—160 
AN: soil from Sudbury River basins (7th an., p. 8; 8th an., p. 11)..... 1—161, 192 
Slopes between Commonwealth avenue and railroad, easterly side 
: ready for Loan a(S Clima Teens bl) teg c eM A M 1—192 
"acing with loam between Beacon and Boylston streets (9th an., oe 
MENTO ta oes WINNER cosciente —2 
foaming between Beacon street and B. & A. R.R., Beacon entrance -— 
NOU PED rr outer A A, comm ss —2 
DM of loam (9th ENC) cH RO ne Oe | nt Wi 1o21 
E z TY authorized for Commonwealth avenue extension (9th an., p. 
B. 2; 10th an., p. SRNA A Reotcsectetck MI ork omm ameet i MEE 1—221, 263 
am Be of loam, spreading and composting loam (10th an., p. 10).... 1—245 
ira of loam transported (10th an., p. 97)............ sess 1—262 
Tk ming Southerly slopes to Fen bridge (15th an., p. 19). ............ 3—12 
aming Huntington and Longwood entrances (16th an., p. 52; 17th 
PENES o 1120992 dl or aan de 3—109, 223 
loa, >et for branch railroad to Basin 6 (17th an., p. 70) MO Sm 3267 
ae between Huntington and Tremont entrances (17th an., p. 68) 3—260 
NUN, and planting Fenside slopes (18th an., p. 25)................ 3—806 
\ (Ses pation ixomshasin(oristb!ansp52)5 C95. sect TONER 8—983 
Mansi; oe Boston & Albany R.R. contracts.) 
arti evel lowered (10th an., p. 10).........- 5... o Merci entro: 1—245 
cial salt meadows (th ann ps2) cm. decensett ae sex trate Dan 2—27 
"9. E and sodding, method of work (11th an., p. 32; 18th an., p. 
RMR). nno aotem tacgs sade oes Perth us 2—32, 284; 3—37 
D CUP ist an... p. 74) nn .cee once ces come sme, ee. 4—310 
P On Ing and resurfacing grounds and walks around the John Boyle 
Cre *illy Memoria] (22 rida ri apase e: dieci edis Ue Cai eire 5—65 
90,000 poi: design for planting basin (Olmsted) (9th an., p. 18)...... 1—227 
(9th indigenous plants collected for planting slopes of waterway E 
DU AMEE SIOUh.an.,.p. AO) seat cue tfe acus coeunt a 1— 219, 245 
Lomia atatim of shrubs and vines (10th an., p. 10) .......... 2s... 1— 945 
Planti i, d Poplar, design in use of tree (10th an., pp. 10, 15)........ 1—9245, 250 
Scheme of Nekly (nested) (Othyan syed) aes center os sae ane 1—250 
thinning ; D? ting, bleak situation (Olmsted) (10th an., p. 15). ...... 1—250 
Progr ng (Olmsted) Moran Ip JM) oerte imr attache od 1—250 
Plantina 42 Planting (11th an., p. i) ae Tc ee MSF Bee 2—j 
coude we tl CC ONT RM seu, hose 2—988 
8 Opes p irees and shrubs Sean ap L) o. ce e ERI. e e M 38—19 
(14th Stween. Agassiz and Audubon bridges, mounds and island - 
aintenan’ P: 71; 15th an., pp. 18, 50; 16th an., p. 52)......... 3—37, 11, 103, 169 
Em OEEC brann p. Bl)... 2%. oP: ms enn eet fee, 3104 
(lth ae cen Huntington and Tremont entrances completed a. 
Care 5 SENE I E Bays E e naea ades = 
NEA plantations charged to maintenance Aethant 1D) Gillin CR 3—332 
rees eos of shrubberies (23rd anrop Ioe eR ar ep Mots Bisco aoe 5—99 
Miro of loam Spaces, planting Norway maples (24th an., p. 20), 5—194 
tree ho ment plantations and replanting (25th an., p.12)........... 5—266 
loam space? condition of soil and treatment (25thyans; p18) eee 5—267 
NU. bs Inbrdi&esuqosth ang. Wea. sees ss ee 5— 208 
"rr, B"OWth and conditions of soi] (CHAM Ain 7h, ON NC tn o NR 5—363 
* (16th an., p. 525 Thétitan «nuÓSR as coc th a oma alle 3—1609, 265 
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STREET RAILWAY : right of way for electric cars from Charlesgate, and 
proposed scheme to carry tracks under main entrance of Fens 


(2Othtan PDA DE e i: cue Aero UM ee UR MC oy hci S 4—161 
land purchased for street railway, general statement (?2nd an., p. 49), 5—49 
STREETS AND ROADS: 

Agassiz road: outlet for drains constructed (iSthtan* ip 2M 9—984 
method of construction (13th an., p. 73)............................ 9—985 
delay in completion of road (13th an., purge Su c Me EE META. 9— 985 
grading and macadamizing (14th an., p. 36)......................... 3—36 

Audubon road: width and frontage for dwellings (6th report, p. 4) .... 1—94 
filling, grading and macadamizing (14th an., pp. 18, 36; 15th an., 

ue olo og — WU ESL Eom 3—18, 36, 71, 103 
contract with James J. Vernon for curb-stones (15th an., p. 50)..... 3—108 
curbstones, drains and catch-basins (Sthan po) qe E - ood eo. 3—103 
additional land for extension of road to Aububon Circle in Beacon 

street (16th an., p. ZO) Seas ete eco ed me MAC Me M n 283—142 
completion to Brookline avenue Ortan Seppe a Gal epee T 2—223, 262 


filling between Brookline avenue and B. & A. R.R. (18th an., pp. 25, 52) 3—306, 333 
filling between Brookline avenue and Beacon Street, under contract 


with James Killian (19th an., p. 12)............. esses 4—12 
filling completed (20th an., pp. 45, 19) ....... O IU 4—161, 195 
road completed between Brookline avenue and B&A RR 2st 

2D EN ne te — apes pti egt 4 N T eere. ad 4—210 
Sewers, gas, and water-pipes (22nd an., p. 65)....................... 5—85 
purfacuicqoondian. vp. 63). e E a he 5—65 

Boylston road, laying out (10th anmppa io ana a Yr a ee 1—24% 

method of constructionsdSth-an.- pais ae a . eL 0) oe 2—28 
Ipswich street, laying out around the Back Bay Fens (23rd an., pp. 

sil c CR ee ee ree 5—88, 168 


(See Bridges.) 
STONE CRUSHER : scales and crusher set up in Westland entrance (13th 


an APP Le D Seo e eee EC DR ER M e EC 2920, 996 

GOs Ob Stopeieriched (15th, airy p. 50).- ute one ETE. CES dk 8—103 
removal of crusher to Tremont entrance, cost of stone (17th an., pp. 

Lie he mus RR E NENNEN. lod 37 222, 223, 204 
statement of work and proposed removal from Tremont entrance 

CPU an DN no sas. cohetes ee e PE 

removal onn ge LIT qe dio Le a a 4—100, 194 
WALLS: retaining walls, method of construction (Sth an., p. 10; 9th an., 

p. MA n MEN Lec E Euge derat e. Un 1—191, 222 

red granite for walls (9th an., p. 14) ..................... iiL ee 1—223 


retaining wall and culvert under Brookline avenue (W. H. Ward, 
contractor), description (17th an., pp. 26, 67; 18th an., pp. 25, 50), 

: 3—223, 264, 306, 331 
WATER-MAINS: laying water mains and location of sewers and gas-pipes 


(ith an, ND MENO oe oed Ne. ome am, ST. 2—280 
VN ee between Beacon street and B. &. A. R.R. (7th ie 
an., p. ER E S 8 Oo Soe RUIT e EET i— 
excavating and forming shores through Beacon entrance (Sth an., 190 
TOO EC POR: co UR SO NL AE NER irt SIND 1— 
excavating and forming shores of new channel southerly from Boyl- 0 
ston street and closing old channel (8th an., p. 9)................. i 
excavating basin (9th an., pp. 10,12).........................1. 1—219, e. 
excavating and use of mud dredged (IOchranesppsloNo SF 1—245, 2 
condition of works under way, and test of working operation (11th 21 
an UDO. 11521) opm cO E CN LN 2—11, 33 
excavatinsaldohran-Tpa0J) eM bat 2500 
iresheBi(ilothuan p329)repc c ELLE € 
excavating through marsh, southerly end of Fens (13th an., pe TAs: 2-254 
excavation completed to junction Audubon road (3th aneine zid)ses 2—2 
excavating new channel and removal of earth dams (14th an., p. 35).. 30 
channel dredged to Fen bridge (15th an., pp. 19, AD) re. om d ms 3—12, id 
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excavating from Fen bridge to Brookline avenue (16th an., pp. 20,51), 3—137, 168 
excavating at Longwood entrance (16th an., p. 51; 17th an., pp. 26, 

60). seen boo con Hee, Scat cee A ee eee 3—108, 223, 262 
silt deposits and method of removal (28rd an., pp. 5, 15)............ 5—89, 99 
condition of water in Fens channel and construction of automatic 

water-gates at Brookline avenue (26th an., pp. 10, 22)............. 5—864, 376 

BETTERMENTS. 
general statemenu(2nd report, Pao). e reae ome eee TE. i= 
general and financial statement, Back Bay Park, public hearing (5th 

EV PEG cadena ges ote subo age diese wed oon TIPOS Jaen 1—132 
Cty Of lawn (Sth an.;.p. 24 ener "my 1—133 
proceeds from betterments to be paid into sinking-fund (2nd report 

PROMO LD AND pata o roter e cic t ETE En) ED TS . 1—14, 133 
amount assessed and paid, Back Bay Park (6th an., p. 1)............ 1—142 
petitions to have amount assessed by jury (6th an., p., 9)............ 1—143 
Increased valuations (6th an.» p 8)/4-- «o «ees eis eet ee ee pe eaee- 1—143 
Statement of operations of City in connection with Back Bay im- 

provement as affecting municipal finances (6th an., p. 8).......... 1—143 
complications with Boston Water Power Co. (6th an., pp., 8, 9)...... 1-143, 144 
effect of betterments, upon taxes (6th an., IDEO) eee em 1—145 
proposed betterments, Muddy River (6th an., p. 12)........ ........ 1—147 
amount betterments assessed, amount paid and amount in litigation 

tidie ve oy) Pepe encor amc eee etait a nies cin 1—165 
inereased valuations (cians, DP E LIU 1—165 
amounts assessed, paid and unpaid (8th an., p. 13).................. 1—194 
amounts paid under assessment by jury and unpaid (decision of 

Supreme Court in case of Foster et als.) (Sth an., p. 14)........... 1—195 
amount of betterment charged on estates and increased valuations 

(Stbfan c Speo funud sug ee tr cq E a ce. 1—195 
land leased to Harvard College to be free from taxes and betterments 

(du evi quens: a e a a a ne cca es ee, 1—200 
increased valuations, taxes, and betterments (9th an., p. 21; 10th an., 

thle vera os IN ree a diséthanr oboe omo A m MRNA 1—230, 246; 2—13 
effect A parks on valuation lands immediately adjacent (11th an., ad 

[s PED) o edeet, ecd dotiacooe enn Jáduudus Sastre p d ya 
increased valuation and revenue due to public parks (13th an., p. 29; 

UGAD Binsin, GUD wo NM omm WHEN PENIS ME 2—941; 8—147 

(See Financial Statements for betterment expenditures and collec- 

tions.) 
abatement of betterments. 

Marine Park, stat. 1888, chap. 376; stat. 1893, chap. 258 (18th an., p. 

SOPmLOc nant p. O4) tas cece eerte cO e ra 3—370; 4—94 
Jamaica Park and Arborway, stat. 1895, chap. 185 (21st an., p. 109), 4—345 
Dorchesterway, stat. 1897, chap. 396 (23rd an., p. 84) .............. 5—168 

assessments and notices of assessments, stat. 1884, chap. 237, stat. 

URE OSC Upon Stans ps Sayre teed. CERRO 3—8303 

BICYCLES. 
landscape architect’s report on establishment; of bicycle ways in the 

parks (220a mR IO RN RNC E Ree 5—59 
talle showing number of bicycles on park drives, October 28, 1894 

(20 tian: panno cM qM CU o etes ccs 2. nee dim 

BILLINGS FIELD. 
taking 11 acres in West Roxbury (22nd an., p. 53)... 5—53 
Survey (22nd an Ap SC OP AR RASA DOE 5—10 
location, area, and condition for use (23rdFAnswpWo2 7)... ceto PLU 5—111 
ülling(24thian*gppelswos Mer cm WM MN 5—192, 202 
evelling and draining (25th an., pp. 20, 29; 26th an., p. 17). .....- 5—274, a A 
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BLUE HILL AVENUE. (See streets, Franklin Park.) Vol.— page 
BOATS AND BOATING. 
suggestions by landscape architects (5th an.. pi. 13) 05 cot eerte M —1232 
arrangements with W. E. Sheldon, general statement (21st an., p. 53), 4—289 
agreement with W. E. Sheldon (21st an., PCOS ce or gu e oou 4— 335 
specifications for stock, equipment, and management of boating ser- 
Qu sunu d MN RON db qu UR ME 4— 340 
BOSTON & MAINE RAILROAD. 
filling Neptune road (11th an., p. 96) Bf. qoe en Ep eue # 2—36 


BOSTON AND ROXBURY MILL CORPORATION. 
request for authority from City Council to purchase land at 10 cents 


OOS EDO CUM DN Nall E wal d ide T Diy 1—98 
area, estimated expense of land, and request for authority to make 

Toe tang Ath ing gy SE eee, eroe. Gab Wad M Go oe OR 1—104 
negotiations for location on line proposed for covered channel of 

Do ua Une Mee re Mox n. UE I MEN Oe De 1—999 
negotiations for land (13th An^ M22 Jn. ee, eem S edi ECL 2—9334 
City Conncil order authorizing taking additional land and release of 

Se Apne. dé [og enc D OEE, Mic Pond fe 2—308 


BOSTON SOCIETY OF NATURAL HISTORY. 
communications regarding the establishment of aquaria and zoólogi- 


cal gardens in the public parks giuttan ep 410) ee 2— 246-252 
vote favoring the establishment of zoólogical gardens and aquaria in k 
CURES Oia ae. E RI o a T 2—25% 


communication from Naturali History Society in explanation of its 


Reged der cy 1 mt ile n NEA COSS jL—83 
ME temporary building for marine aquarium (15th an., a 
ee See ee EC RM Mi. ME M M Pr 3— 
approval of plan, and action of Society (16th an., p. 43)............. 3—160 
construction of pools at Marine park (18th an., p. 28)............. 8—309 

preparation of ground at Marine park for marine aquarium (19th 
BI NS MM OUR Er MOV SCRI UM. HON A 4—44 
abandonment artani an imp 5i ob) e a ke 4—51-86 


BOSTON STREET. 
proposed widening and planting (2d report, p. 87).................., 1—39 


BOSTON WATER POWER COMPANY. 
right to lay out, construct, and maintain necessary drainage through 


fandi (6th repost d MM ur ee e AER 1—92 
agreement eat to direction of Commonwealth avenue (6th re- "T 
party NUN co C MUN. RI uq E TTE 1--964 
release of rights to City of Boston (6th report, p. 8)........ e 1—96B 
area and estimated expense of lands remaining to be taken, and re- ki 
quest for authority to make formal taking (4th an., p. 5)......... - 
assessment, of beter: qu eo m ee ae 1—143, 3 
writ of mandamus, completion Back Bay Improvement (1ith an., 212 
pt | 9. lor eene gcc qd Ics spon. JE E M Ede 
sluiceway, rights released to Boston and Roxbury Mill Corporation a5 
ann evea 9.29)... oM ON C UR LN ON 2—20 


BOYLSTON ROAD. (See Streets and Roads, Back Bay Fens). 
BOYLSTON STREET, 


grade (oth, an, pila sth jan p^ ease, t Mu 1—128; 22 
extension recommended (6th an., p. JO) ER Mc. Mora dde om 1—1 


extension to Brookline avenue, filling adjoining marshes (20th an., 


dcl wp We ce d. 4—160 
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BRIDGES, Vol.—page 
amount expended on construction (Sth an., p. 13)...........LLuuuue. 1—194 

,. list of bridges (25th an., p. 83; 26th an., p. [iy ie oett uoc eit 5—337, 432 
ec SSi BRIDGE: arches (othan D IT). 49055-09499 0 09 0998.98 2—229 
description and method of construction (d3thian= panoe ae 2—287 
commpletrong (46h) an spies) eC EE ey. (oti ML m ace 8—18 
Darapetiwallsidnchgan sD Peo) s ee e o a E 3—222, 263 
photographic view (20th an., p06). e ea e es 4—182 


^ WA RMI RO REDARÜRS 23:5 rages desee Sp Ce NIE ters oae 4—36, 74, 196 
BEACON ENTRANCE BRIDGE (Charlesgate bridge): completion of foun- 
dations of abutments and wing walls (Tth an., p. 9; 8th an., p.8).... 1-162, 189 


Stone from Beacon Hill reservoir (7th an., p. 10; 8th AD WD? Spare ack 1—163, 189 
contract with David H. Andrews for iron superstructure (Sth an., 

oh Reo gh recor tte ao tr cet nee mah ases es s 1—189 

completionjot bridge (0th'an-; ps 18) oe deren evo oe me hi. 080 1—222 

relaying floor (16th an., p. 20; 19th an., p. 72).......... sese. 3-187; 4—72 

n Blperstrietureiraised, (21St)an: spider s cape cte TS - ee SS 4— 309 
EACON-STREET BRIDGE: built under direction of Committee on Paving 

Gth anap WO) pe. diccrs: stets Sa termes cepe scie - dtes reddens tere 1—108 

temporary dam (Teh anipe O 77 w p 1—163 

B coffer-dam and precaution against flooding (7th an., p. 10)........: s 1—163 
BLLEVUE-STREET BRIDGE: erected in conjunction with Brookline 

under contract with Blanchard & Sias (18th an., pp. 26, 52)...... .. 8—807, 333 

eompletioni(lOrhran-Sp-JO) ccc T epee ae eee es 4—36 

Aescaiption and cost (Jothan, DIIS)q OO (RECO 0D 4—13 

Photographic view (20th an., p. 70) ......... Ned esso Nett AT 4186 


BERNINR-STREET FooT-BRIDGES (Chapel Arch and Bridge): erected in 
conjunction with Brookline under contract with Leavitt, Daly & 


Crocketeioth am. IDD. SGygt4)iny acca os» asta ach Dee ohio Gots 4—36, T4 

Be Mescription and cost (19th anaip rS) a a scene e aims dues 4—73 
STON & ALBANY RAILROAD BRIDGE: engineer's report of work (7th 

ann gegen ace a rae E eee setis e REESE oos 1—103 

contract I. A. Sylvester (8th an., p. 8). ...... Ud dono o UD UNO IUE 1—189 

EompletiontoparoniDridseMSthyant Dae). rea ac 00-0. acme ea 1—189 

Be Widening bridge by railroad company (Sth an., p. r E E A oie 1—189 

'YLSTON BRIDGE: description (5th an., p. 15). ....... e E E RES 1—124 

contract with I. A. Sylvester for foundations (6th an., p. 1)......... 1—142 

appropriationi(dth ana px). acess D VN aR a a atit 1—160 
Completion of foundations and abutments, contract for additional 

COUP SOS (UB aN DAI) E aair dl rite CTUM Rem IIS A torte 1—162 

contract C. T. Hall for granite voussoirs (ith an., p. 9).............. 1—162 

Po Cape Ann Granite Company, seamfaced voussoirs (7th an., Moms 

Da) SE ones a i adeste DD CHUA OD MD COQUE = 


erection of centering and completion of arch proper and spandrel 


WLS (GIN ain, D SS anche. me qu ica E NE A ete 1—189 
Progress (9th an., p. 13)............. Otho poet amos. ev ye 1—222 
So ruple toned Ochi an 6128) a. me euer bee tee ecce deti e 1—263 

Bn illustrations (8th an., pp. 8, 10; 19than., p. 34)......... e 1—189, 191; 4—34 
IDLE-PATH BRIDGE, RIVERWAY : stone arch bridge in process of con- 

Struction, under contract with Johnson Brothers (19th an., pp. 36, 

xml o0 ne en enn 4—36, 74 
Completion and description (20th an., pp. 45, 80)........... csse 4—161, 196 
Photographie view (22d an. p. 60)............-. cos 5—60 

DOKLINE-AVENUE BRIDGE: contract John Sheehan (17th an., p. 70).. 38—267 

erected in conjunction with Brookline (18th an., pp. 26, 52).. ......- 83—307, 333 

Oaa Deseription and completion (18th an., p. 52).............. s eee 3—333 

Cop LE ISLAND BRIDGE: description (18th an., p. 81)............. s 3—338 
‘MON WEALTH-A VENUE BRIDGE: abutments completed; contract for 

iron bridge, date for completion (7th an., p. 10)............ s 1—163 

Ep, “USineer’s report of work (Sth an., p. 9)..........- cese eere 1—190 

"corr ARH: location, etc. (14th an., p.38)--- 9. eee esses eee 3—39 

Completion and description (15th an.. p. 52).........-.-222 2002000 8—105 
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BRIDGES — Concluded. Vol. — page 
FEN BRIDGE: construction (16th an., p.20)...........0 0.000. sous 2 ton 
completion under contract with Wm. H. Ward and description (17th 
an-oNpps26360) nc sane eee M econ yk S 3— 223, 263 
Forest HILLS BRIDGE: proposed stone arch (19th an., p. 41)........... 4—4À1 


completed under contract with Charles H. Dodge (20th an., pp. 51, 86), 4—107, 202 


Charlesgate channel (24th an., p. 29)... 09. SES OD UR Ml 5—197 
erection by Street Department of temporary wooden bridge over 
lpswalchMetreets (24 thane 923) NER REP Hom PR ane 6—197 


LrEvERETT PARK CULVERTS AND BRIDGES: constructed in conjunction 
with Brookline under contract with Kelley & O'Hearn (18th an., 


Pre trann pA] r a aeea a A, 3—307, 333; 4—16 
cosge than. D: TORTAR. e a. NON ose ee eee 4—10 
bridge over entrance to cove, easterly side (20th an., p. 4T) ........ 4—183 
description of bridge over entrance to cove built under contract 

with J. D. Fallon & Co. (20th an., p. bP) es Me E M A nes 4 198 
construction of seven small culverts (ZOthian sep 82) eee eee 4—198 

LONG WOOD-AVENUE BRIDGE: preliminary plans (19th an., p. 87)....... 4—31 
prememaryisketelioDthfans ip. io e a 0.04 ee A Le 4— 162 
concurrent action with Brookline, estimated cost and sketch (20th 

uy ee Oe once ee RN ee ok edt. 4—162 
construction begun and photographic view (33d an., pp. 37, 38).... 5—121, 122 
completion (24th an., p. 23; 25th an., p. Mp mE Pte nese te 5—197, 279 

NEgPTUNX BRIDGE, Woop ISLAND PARK: license for construction of 

pones nitian ap. 20 er... mo odo oce dov ORBIS Pee PP —21 
abutments (136h an. np. 16180) ae ee. Eon ae ca 2—29R, 292 
Conii onian pb. 18, 4197... 0. 5 0k (MAR moda Ae i 3—18, 41 

per eee Lae ARcmES: Forest Hills, approval of plans (18th ' 301 

MILES amoeno UN ESAE. IUNIO NIRE GE LUPUS. A 3—30 
erection (21st an., p. 75).............. IC NT M MERONIS vd 4—311 
completion and description (22nd an., pp. 45, 66).................... 5—45, 66 

SCARBORO’ BRIDGE : erection, under contract with Johnson Brothers, 

aaaeei (19th an. e 41, a A eae ee 4—41, 79 
Seon pond foot-bridge, erection and description (19th an., pp. 41, Jd 

bc. M RN EM xm der 4—41, i* 

STONY iE ION BRIDGE : cost and construction of temporary bridge (4th 100 

Eee. 84 0 A condi Riad e ph QM UN 1—10: 
foundations of permanent pPridget(JAth ant pr Ie mM S 3—18 
abutment andper (15th. an. p, 19). ae 0 Rs E eee 3—12 
progress on bridge, under contract with Sampson, Clark & Co., and 

GescHIPHGM (Man, pp 90 GTy iiec ecce he ol re oc MONT Y de 8—223, 204 
Cost (Ioan M eee qut 207 ee d Rr Xu Y oe 3—381 
photographie view (20th anapa. Saree! aem. osa f a 4—160 

TEMPORARY BRIDGE OVER Stony Brook: Arborway, contract with E 

William L. Miller (19th an., pp. 39, 58)........................... 4—20, 78 

new wearing floor (24th ELT Ines) Mie iere creta d RO NE a Nd n—199 
TREMONT-STREET BRIDGE : erected in conjunction with Brookline, under 

contract with Blanchard & Sias (ethan. ph, 20:59) Ae 0 ee 3—301, 339 
completion (19th an., p. 86)...... E E S renee 4—36 
cost and description (19th àn,, p. 78)........0000000 4—19 

Woop Ist AND PARK: foot-bridge erected (24th an., pp. 15, 27; 25th an., " 
Pu MEME oc cott S mM WEE To s 
BRIGHTON PARK. 
boundaries and map (2nd report, pp, 26, 28)....................-... 1—28. 2 
loan orders and plan (7th an., p. PU uM e tee SORE OM SE = 
deseription (ith an. p.-21)5... Me e es e iL. ce unt os ca i 
failure of order, and recommendation that a new order be passed 09 
(Sthan Duele s. 15e dte eon a Feb ge. or = 
BR LINE. 
OOKLINE 1-38 


INDEX. 99 


BUILDINGS, Vol.— page 
buildings on land bonded for Back Ray Park (4th report, p. 3)...... - 1—4T 
estimated amount required for erection of necessary buildings (22nd 

an (Oi) Rent: pene cms tee en eae o Sade etas 5—56 
preliminary sketches prepared by landscape architects (22nd an., 

462) e a man: a ORCAS A ob E Coc ar ether coi ores 5— 62 
proposed new buildings and cost (22nd an., p. 56) ............suuuu. 5—56 
list of park buildings (16th an., p. 70; 25th an., p. 83; 26th an., p. 78)... 3—187 

5—337, 432 


(For items of construction and descriptions of buildings, see dif- 
ferent parks and playgrounds.) 


BUssry FARM, (See Arnold Arboretum and Bussey Park.) 
BUsspy FARM PARKWAY. (See Arborway.) 
BUssgy PARK. (See Arnold Arboretum and Bussey Park.) 


CARRIAGE SERVICE. 
arrangement with Bacon & Tarbell (17th an., p. 40). ................ 8--237 
Eonte'andeegitabions (itikan ipini m m RURSUS 3—238 
CASTLE ISLAND. 
petition to general government for temporary occupancy Castle Island 


for park: pūrposes (ILM PAT, p. 20) 5c nA vete stele icles Toce a 1—234 
failure of bill for temporary occupancy (10th an., p. 20)............. 1—255 
petition for the right to improve Castle Island for park purposes 

aan PASO ye. unu Sl E ee A oS 2—242 
draft for proposed joint resolution (13th an., p. 31)..............6.. 2—943 
proposed joint resolution authorizing improvement of Castle Island 

CUS CNA p.220) 1893 e EDO, NU du c remm. 3—''t 
plan and report of landscape architects on Castle Island (15th an., T 

Diy 20) E E ee cease een Nem eet TS SR Cr ic 3— 
report of Committee on Military Affairs on plan to connect Castle 
aersindiwith'MarinejParks(lOtlans D. STO Ar RR TERRE. 3—154 
Joint resoTübionWil6lbran psoe ee n eee Ret dues 3—156 
Iplantfoximiproyement(übhian-Np 442) Ee CE c eee ae. 3—159 
approval Secretary of War to plan for extension of Marine Park to 

iIncludel@astielislanda(lithian pisse PN, TN E 8—235 
change of plans to include drawbridge (17th an., p. 38)...... I 3—2935 
completion and description of bridge (18th an., pp. 28, 57).......... 3—309, 338 
closing Island during Spanish war (24th an., pp. 4, 17).........-...- 5—178, 191 

Br Castle Island returned to care of Park Department (25th an., p. 18).. 5—212 
UILDINGS: repair of brick building to serve as police and engineers' 

MA REETIS EAN., DD328508)* tee ae Sel TE. EE 3— 809, 339 
removal of old buildings (18th an., p. 58; 19th an., p. 88)........... 8—339; 4—83 
SHGLIZaR tigmns oth an, p83) 5 o et COLON eee ed 4—83 
plan for permanent shelter (20th an., p. 58)....... lesse sse eeure. 4—1li4 
repair of Ordnance Sergeant’s house (22nd an., p. 69)............ssus. 5—69 
hospital building remodelled as temporary shelter (23dfan p.80) 5—101 
Shelter and sanitary buildings suggested (23d an., p. 1T). ...........- 5—101 

ee moval of old hospital building (26th an., p. 25)........... cess eves 5—379 
CESSIONS: refreshment privileges (19th an., p. 45)........... sese 4—45 
gee etc Licuts NOU ten, 59, Oe ciae ES a a r cR 4—174, 207 
ve CES: temporary fences on sea-wall (20th an., p. 58)........ cesses 4—114 
Wa NATING: suggested planting of shade trees (23d an., p. 17)..........- SUM 
^ TER-PIPES: Iaid to supply drinking fountains (19th an., pp. 45, 83).... 4—45, 83 
laying 2-inch pipe for water supply (2Sdkanes p318) semidec re e nnr 5—102 

CHARLESBANK. 
BSERAL DESCRIPTION, ETC.: T 
oundary and location (2nd report, p. 15; 23d an., p. 24)..........-- 1—11; 5— 

description (2nd sn p. 16; 7th a oe 26% ae ro : dote "e 1—18, 179 
map (2nd report, p. 16)....... COLON T cn me 1—18 
craft of proposed act (2nd report, p. 39)...........seeesesse I 1—41 


Tequest for authority to take land (5th an., p. 18)... ........sse es Ep7 
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CHARLESBANK — Continued. Vol.— page 
plan and assessors’ valuations (5th an., p. 18)...............0. 0.0... 127 
aveass(Sthtanrepp elo gee sdiam spy 21) cm dx c 1—127; 5—108 
petition for grant of portion of Charles river flats, between Canal and 

IWesulbostonibridsesi(ubhian sp JEN A oe oo aco RUE 1—167 
act — Charles river embankment (7th an., p. 18)........... aoran.. 1—168 
bonds authorized for payment of lands (7th an., p. 16)............... 1—169 
description of embankment (7th an., p. 1T). t iu CM ad Eia 1—170 
delay in land negotiations (8th an., p. 27).........-.....-.....--.... 1—208 
landisecuredi(gUhiantapao dy "cxx 711—985 
plan for recreation grounds with explanation by landscape architects 

(QUART CFD, png ee ae ae ee on ne cai RM 2 g 
improvement of Charles River basin (12th an., p. 18)................ 2—190 


an., p. 44; 17th an., p. 61; 19th an., pp. 55, 57)............ 38—161, 258; 4—53, 57 
preliminary report of landscape architects on extension of embank- 

mentesuthrplanfUoEhfan vps ieee ccs cad i. ONERE 4—57 
estimated cost of extending embankment (19than., p. 65)........... 4—65 


extension of embankment, extract from report of joint board of 
Metropolitan Park Commissioners and State Board of Health 


C e EMEN r4 4—179 
alternative plans for extension of embankment proposed by residents 

of water side of Beacon street (20th an., p. 60)................... 4182 

d architect’s report on extension of embankment (20th an., : 

Ouna E ARMES RD uc ccEnI UR e AE: 4—18: 
opinion of Board as to early construction of proposed extension of 

embankment (20th an., p, 69) .....06.00sccseeseceecccecsccesaces 4—185 

Boat LANDINGS and boating concession (16th Am jj) 40) Soon ewan oe SESS Bp? 

BurnprNes removed (10th an., p. 23; 18th an., p. 17) .......... De tet 1—258; 2—229 


(See Gymnasiums, Charlesbank.) 
CONSTRUCTION : items of work completed (14th an. p. 42; 26th an. 


Whar sea CECCOE HE eed ona ouem sos CREE 2—42; 5— 380 
DRAINAGE : completed (14th an., p. 41)............ 00000000000 8—41 
drain built to connect women's building with sewer in Charles street 
GNI NM UE LOS 2 a. ang EIEEI S 4—319 
TIEN OE OCI AED o UNI) Es. barsectss core aei come len oe eE CS 1—228 
from intercepting sewer (10th an., p. 23) ......... 2... 20s. sesso 1— 3258 
completed (Lihan ap 1S) 23. s! ee e cedet deter donde Li 3—18 
filling under West Boston bridge, John T. Scully (14th an., p. 42)... 3—42 
bye m RAILINGS : gymnasium grounds and sea-wall (14th an., pp. 41 
Boop Gabo Deco “Apa a S E ee a ARRA Mig 3—18, 
on street boundaries erected (odihian: opalo e Ec EC 5—187, 202 
FLAGSTAFF erected (16th an., p. DB) ccc E MM M i ot oc 3—115 
GRADING : northerly end of playground (19thigarmopseli] crecer os ter ks 2—229 
embankment (13th an., p. 80)-....000.000... cee 2— 292 
completed (14th an., pp. 18, 41; 15th AD Sp ter eerta. va TEMA IS 3—18, 41, 11 
Gymnasiums: preliminary study of plan for recreation grounds with 1 
explanation by landscape architect (il26btan SEDE Coe ER 2—18) 
preparation of ground (13th an., pp. 17, 80)........................ 2—229, 292 
fence around gymnasium grounds and foundations for apparatus 1 
built (idth su, DHAS ee aea deen. eoo EE onc 8—18, 4 
men's gymnasium building and gymnastic apparatus, description of 
and opening to the publie (15th an., pp. 18, 55, 56; 17th an., pp. 2 
CM CRCMONNONEA 7 0 ii vires 3—'1, 108, 109, 246, 27 
rules for the use and government of the gymnasium (15th an., p. 115 
62) e Ea ei cl eta cu le glk 
women’s gymnasium and lavatory building under construction (16th 15 
an. spp420884. 58). 2-4. TORINESE COE à LE d 3-137) 161,12 
attendance at men's gymnasium (16th an., pp. 20, 44, 58)......... 3—137, 101, 
completion and description of women’s lavatory building, gymnastic en 972 
apparatus ard shelter (17th an., pp. 29, 53, D NM aA 3—226, 250, 249 
lights at men’s grounds (17th an., pp. 29, rue ome ee 8— 226, 
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CHARLESBANK — Concluded. Vol.— page 
Open-air gymnasiums, general description with sketches (17th an., 

US acre DAN CD a eM ax CN ede LOUP eiie De 3—244 

Ap para tus (mich an-yeppso08o0 10): 4t dee 8—247, 252, 273 

Dleyclelgracks (hgthiganewn o0). cence a. ane © a eee Rue 38—247 

ules GUNA: Ge, HA lnvctobo send sack rea be V hee Lh ee 3— 249, 254 

Supervision and instructors (17th an., pp. 53, O02 08) ER EL eem 3— 250, 253, 255 


4—84, 209; 5—305 
expenditures for construction on account of gymnasium (17th an., 


P OL) Piero stays noto EE CO ccr TE EET UD eens Aten fey. 3—3258 
plans for enlargement of gymnasium buildings (19th an., p349)5- 7 4.—46 
repairs of gymnasium grounds and apparatus (18th an., p. 99; 19th 

AD. apad) aec soos oma GA Sarat ae Gann MR n M 3—340; 4—84 
accidents (18th an., p. 59; 19th an., p. 85; 20th an., p. 93; 21st an., p. 

52:95rdian. ap wD) tees eec e Ee eS ONE 3— 340; 4—85, 209, 318; 5— 1063 
awnings (17th an., p. 77; 10th an., p. 85)............. ac esee 383—274; 4—85 
men's new gymnasium building under construction (20th an. pp. 

ODD) t E ie CITED CL EE a ee A OR a 4—175, 209 
addition to women's building (20th an., Dp450403) 905 32. e m 4—175, 209 
Completion of new buildings with descriptions (21st an., p. 82)... 4—318 
baths (21st an., p. 55; 24th an., p. 1G) cade et. ade COLO ENDE bce A 4—291; 5—187 
Winterdclasses (2 ISUant pte 00)9 see eee oe wan ken is | shea 4—326 
Proposed increased facilities of playground (23rd an., p. 18). A. 5—102 
athletic exhibitions (23rd an., p. 20; 24th AMEDEO) NIS cei aw 5—104, 187 
Class work (24th an., p. 12; 25th an., p. 16; 26th an., p. 11)....... 5—186, 270, 365 
heating plant, women's building (26th an., p. 11)................... 5—905 


Brora placed on grounds by Water Department (19tK an., p. 84).. 4—84 
IGETING : railing, lamp-posts, and lamps (14th an., p. 41; 15th an., pp. 
du OM) Mores pode enna atten A eee aes 3—41, 71, 108 
LANTATIONS: mounds opened to use of women and children (24th an., 
a: We PATENTS ie AL 20r bran DIO) RE db a ado Eon: 5—-187, 270, 364 
Planting, loaming, and fertilizing (13th an., pp. 17, 80; 14th an., pp. 18, 
EI TM 20. pp. 18, 5a) eee. eee Ee 2—229, 292: 3— 18, 41, 71, 108 
Sr tree planting and rearrangement of shrubberies (26th an., p. 10)..... 5—364 
W TEES: (15th an., p. 18; 17th an., p. 77; 18th an., p. 59.............. 3—'i1, 274, 340 
, ^LK8: laid out (14th an., DD SM 2S MEE EN. teas 3—18, 42 
walk adjoining Charles street, paved by Adelard Pharneuf (17th an., 
Dps2d uS m c ESTA CERE Oe” E a 3—2206, 274 
Promenade reconstructed (28rd an., p. 18)............ sse eeece 5—102 
Ww. Walk removed to increase lawn area (Zoltar ep eye cts 5—270 
‘LES: borings for sea-wall (Othinn m pr lE T ©: m ALIS. UM seem 1—225 
license for construction of sea-wall (10th an., p. 23) .......... 0.000. 1—258 
Contract for sea-wall, Parker & Sylvester (10th an., pp. 23, 31)...... 1— 258, 266 
description of sea-wall (10th an., p. 31; 12th an., p. 80)............ 1—266; 2—202 
Compensation for tide-water displacement (Qian Eis fe, CuO oon. age 1—266 


petition for extension of time for completion of sea-wall and change 
of line at westerly end to provide for future extensions (11th an., 


Pe 28). 3. S sss Anette hor Sete ee oT 2—22 
Progress on sea-wall (11th an., p. So) MEER. Los dy, Bee 2—35 
amendment of contract for sea-wall to conferm to change in line 

MEL RS or kT Rhee a Awe 2187, 202 


"ompletion of contract for sea-wall and filling (12th an., pp. 15, 30), 2—187, 202 


m Tepointing face of sea-wall (22ndfan p10) eps tes cn eS Ree 5—10 
g  ELESGATE, (See Entrances Back Bay, Beacon Entrance.) 
GE RLESTOWN HEIGHTS AND PLAYGROUND. 
"NERA, DESCRIPTION, ETC,: general statement on locations (2nd re- í 
Dort, p.11). Hc TM a 1—13 
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CHARLESTOWN HEIGHTS AND PLAYGROUND — Concluded. Vol.— page 
City Council order and hearing on sites for parks (15th an., p. 42).. 3—95 
negotiations regarding lands (17th an., p. 32) ......................- 3—229 
locationsrandiareasiZordian NY e E 5 109 
pPlaysround regi wementsi (26th an., Pa mhae. noaee 99 22. 7. - 208 5—311 

BEACH constructed at Charlestown Heights, and control given to Bath 

Departmenti- wan app AIGE aea T 5—190, 201 

BurLDINGs: description of proposed shelter for Charlestown Heights 

[Gir Dus. sm P Rc cM Ie ied” DIEM Se 383—230 
removal of buildings on Charlestown Playground (18th an., pp. 

BNL GOs GUN ithe [ie ON? NE M NNEEE 3—310, 841; 5—362, 380 
shelter for Charlestown Heights being erected (19th an., pp. 46, 85). 4—40, 85 
plan for building at Charlestown Playground (19th an., p. 47)....... 4—41 
completion of shelter, and description (20th an., pp. 60, 92)....... 4—1'6, 208 
lighting shelter, Charlestown Heights (21st an., p. SIE E crc 4—317 
opening of shelter, Charlestown Heights (21st an., p, 81)............ 43 

CoNSTRUCTION: possible completion of Charlestown Heights (18th an., p. 4 

GES) ocn ano mene cy MMC ec ae uw rne ali t x» 3—82 

items of work completed (26th an., pp. 25, 26).............2..0000-- 5—879, 380 
DRAINAGE at Charlestown Heights (18th an., pp. 28, 60)................ 3— 309, 341 
Akord streetiseweri(i9thiani pA85) d M ME 4—55 
drainage of sand courts (26th an., pp. 12, 25).......... a esses. 5—306, 379 
IE cppRGMITGHTSNOLEAan gp. 02) ee E 4—208 
FENOES erected under contract with Van Dorn Iron Works (25th an., pp. 
lit, Ab, Bei Gialdh aaa. Thy Wis PIB). soln a te bouess os be 5—271, 274, 282, 310, 380 ' 


FILiine: Charlestown Playground (17th an., pp. 29, 77; 18th an., pp. 
29, 60; 19th an., pp. 47, 85; 20th an., p. 60; 21st an., p. 82; 22nd 

an., p. 70; 24th an., p. 27; 25th an., pp. 20, 28; 26th an., p. 16) .. 3—9220, 274, 

310, 341; 447, S5, 176. 318; 

5—70, 201, 274, 282, 370 
GRADING: Charlestown Heights (17th an., pp. 29, TT; 18th an., pp. 28, 


Do than ats 2h Easel adele. sod sone ose 3226, 274, 309, 340; 4—46, 89 
ENGL Ee aleya Mt MATa an. pao. Ne le, ND, el ac inane” 5—201 
area and condition for use (23d an., p. 25).....-...02.0...0 cc eeee ss. 5—109 
Charlestown Playground, area graded and levelled, and condition 
for use (23d an., p. 25; 24th an., p. 19; 26th ann ie, DEAS enero coe 5—109, 198 370 
KINDERGARTEN: class conducted under the direction of the Massa- 
chusetts Emergency and Hygiene Association (21st an., De Ol) eee 4—911 
PLANTATIONS: loamed area at Charlestown Heights (24th an., p. 21)..... 5—201 
St. Martin street side, Charlestown Heights. prepared and planted 
(2DLhsanENDEMIU DOE DNE? e e veer a: cee eg oa NN ie 5271, 366 
loam for tree borders, Charlestown Playground (26 an., p. 16)....... 5—31 
Smrines pitehased (20thyaneipy 92), sey a SE 4—208 
WALLS AND STEPS: on Medford street, built under contract with R. D. 
Shanahani((sthtanminn25\1G0)k, eee een ee. 33809, 34 


ane p400). ane MEE ine odiis bes daas: 4—46, 116 
retaining wall, St. Martin street, built under contract with McHale & 
Hoisles (22d an MORAO cie oceani ose Oe eres 5—47, 10 
CHESTNUT HILL PARK. 
boundaries and description of reservoir lots (2d report, pp. PIER D 1—29, 2 
planv(inthtanes proie. ase een, ee ee, Bee j—1! 
custody, care, and control of land surrounding the reservoir (Stat. 8 
1809. 4Chapr 214.) (25th anD KE M Lac E 
taking additional land and appropriation therefor (25th an., p. B) -as 5-222 
CHRISTOPHER GIBSON PLAYGROUND. 1 
location, area, and condition for use (23d an., p. 27)..............0. sae 
Sica bin ga 24 CDeAanieyD US). o Pn 5 
rennirements(2Tthian p SR e ee ee ar ee 5— 
items of work completed (24th an., p. 29).......................... 5-91 
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CHRISTOPHER GIBSON PLAYGROUND — Concluded. Vol.— page 
filling and loaming (25th an., p. 19; 26th an.,' p. 15)...............0- 5—278, 369 
regwirements (20thkan ap. 19) nae ae pe arae AEE a c der 5—369 
items of work completed (26th an., p. 20)ee rera ee e cence 5—381 


expenses StTODOBtAE DM) Lorene mee D coe 1—1 
bonding land (4th report, p. 1; 11th TE DOLE SD. 49)b rs. euer eit e see 1—45; 2—48 
joint special committee to consider subject of parks (2d an., p. 2).. 1—88 
$450,000 for Back Bay land (6th report, p. 1; 3rd an., p. 1; 11th an., 

DAS) an RA NE ode ars Ae AE Te 1—91, 97; 2—48 
to complete purchase of any part or parts of lands selected for Back 

Bayi Park (6th report, pa os Tithi an p29) NE eee 1—95; 2—49 
request for report on agreement with Harvard College regarding 

Arnold Arboretum. (Report, City Doc. 118.) (6th an., p. Tir 1—152 
loan for Muddy river lands (7th an., p. 14; 11th an., p. 51)......... 1—-167; 2—51 
loan for Charles River embankment lands (Tth an., p. 16; 11th an., 

JD: DI sece agütimeouian acid poli as eee ORE rut eicubb « On S 1—169; 2—51 
to take lands and include Arnold Arboretum in the system of parks 

ehani p. IS Agir ann p. Lu: Ian., p. 02) d e e 1—171, 198; 2—52 
loan for lands, West Roxbury Park (Tth an., p. 19; 11th an., p. 50)...1—-172; 2—50 
loan for lands, City Point Park (7th an., pooti TIS ol) A ssa 1—-172; 2—51 


loan for lands, East Boston Park (Tth an., p. 20; 11th an., p. 50)....1—-153; 2—50 
loan for Brighton Park not passed ; new order introduced (Tth an., 


PROL O cc TOREM LI COO eq RS, 1—113 
to relieve lands leased to Harvard College from taxes and assess- 

mhentsi(Stinaneepadio: th an. ap OSN E E e 1—200; 2—53 
Petition to general government for temporary occupancy of Castle 

Esla ndKOtHram apa 25). eese PA aE N Me hes eO 5034 
petition for act authorizing the taking of lands for park purposes 

ianchgo npn) sed rese EMO cux recor ce Jod aed tree 2—47 
to purchase lands Longwood entrance and Beacon entrance exten- 

Ebon (OM Ye. nar) 0 vote ie E ce og rado cose d 2—49 
Construction of covered channel of Stony brook (11th an., p. 50).... 2—50 
Construction of covered channel, Muddy river (11th an., D2) eee 2—52 
amendment to order authorizing purchase of land for West Roxbury 

andy Marine barker (li thvanet p03) e. CONG eel. 0 ences 2—53 
to take lands belonging to the City of Boston lying westerly of Charles 

Street, between Craigie’s and West Boston bridges (11th an., p. 53).. 2—53 
additional lands, Marine Park (11th an., p. Ba: jest gite ae, 2—54 
Sale of buildings or structures on lands taken (11th an., Dubd)s cr 2—54 
placing land on Mt. Bellevue in charge of Park Commissioners (11th 

an APEE E CA noia a A nae: Ctm 2—54 
amendment to order authorizing taking of lands for Muddy river 

A PrOVO nren ieh an prode eee a n e a P 2—54 
yee from rents appropriated to care and maintenance (11th an., 5 

b BHioocnonzo o8 ECC E EET PCI I en edia 2— 
D additional loans for West Roxbury Park (lith an., EN 
"idco uo Jnccnist Seale E MENOR OD eet hits C. Deu —5 
Mond settlements (Iiih an. p, BSK.ereee ee e luus 2—56 
Sale of buildings, grass, wood and old materials to be appropriated 
E care and maintenance (12th an., Dr Ou), Sec. Ne aedes 2—209 
©laims for reduction or abatement of betterment assessments referred 
5 to Joint Standing Committee on Claims (12th an., p. 38).... ...... 2—210 

»atement 95 per cent. of Franklin Park betterment assessments (12th 

Ones Bad xd ees e c C E dud Nba Ur ELE 2—210 
transfer $23,000 for additional land, Franklin Park (12th an., p. 38).. 2—210 
Purchase of land of W. S. & G. W. Bond, Sigourney and Walnut sts., 

Franklin Park (12th an., DSC) oc coe ae er. Ae 2—211 
m Park Construction Loan (12th an., p. 39) 2—211 

ition for passage of a izi ring of money for 

Pin AG wn t" Mode Recon. ee ee ae or 
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Eublic EarkiLoan torlands (13th ann ip 96r me C ETATS 2—308 
additional land and release of rights, Boston and Roxbury Mill Cor- 

poration eaman epa00) a dT 2—308 
interest on Public Park Construction Loans (13th EM (Ob Gy) e ee 2—309 
proposed order for additional lands, Public Park Loan (14th an., ^ 

pa20 pe E Nona MT Mn NUM. t 3— 2 


A TEE a e CM Oras eae anh Leena erp M 3—45 
width of Q street sidewalk (15th an., p. 30)............-0........... 3—85 
public parks in Charlestown (15th an., p. 42)........................ 3—95 
to accept act authorizing purchase of Jamaica Pond Aqueduct Cor- 

poration’s property, not passed (16th aD ZOE E eee 3—143 
Public Park Loan for lands, $600,000 (16th antc poH) c e oes 8—185 
sale of buildings, grass, etc. (16th ane pog eR 3—186 
Public Park Loan $3,500,000 for lands (17th an., DIS3M e c eee 3—280 
transfer of Commonwealth avenue to Park Department (20th an., 

EUMD AN. a en ilc EE. ce oen VIR erg 4— 186 
purchase of land for a playground in North Brighton (20th an., ; 
GU PIN CERDO UM NE oN ee Las qt. 4—18 

CITY ENGINEER, 
professional questions involved in plan for improvement of Back Bay - 
Park, referred to City Engineer (4th an., p. 6)................... 1-12 
5—9 


change in engineering force Hardan., Do Deena 1 770 070 
CITY POINT PARK. (See Marine Park.) 
COLUMBIA ROAD. 


proposed widening and planting (Cndireport-apast) ee eee eee, 
widening to 90 feet recommended (;Lithsan-Xps923) e eae aer 
widening, favorable conditions for Cih an MES ae Be os 
proposed construction of connecting parkway (22nd an., p. 58)....... 
passage of act for construction of road (23rd an., pp. 5, 83)......... 5—89, 101 
condition of work and items completed (ZoUlnan peo) eee ne ee 5—919 
(See Dorchesterway.) 
COLUMBUS AVENUE PLAYGROUND. . 
land taken for playground purposes (Zouhtans spen T t 5—958 
location and area (25th an., p. 7A) tbe Nec MM E 5—279 
filling and grading, ete. (26th an., pp. 18, 20). fXR m ee Se 5—372, 380 
conditions for use and ‘requirements (26th an., p. 1S) AOT ORA I MAC 5—312 
COMMITTEES. 
Joint Standing Committee on Common and Publie Grounds, report E 
of, with recommendation for loans for park purposes (2nd an., p. 2), 1—85 
Joint Special Committee appointed to consider subject of public 
parks, and laws under which their establishment is proposed (2nd 88 
an^ D>. 2). ten T eee eae eee E e ee 1— 
report of Joint Special Committee Cod ans past c -—- ee 1—88 
Joint Committee on parks to submit estimate of cost of land for City J 
Point Park (otan pM MR ee: ote UM NOM i 1—138 
report of Legislative Committee on Harbors and Public Lands rela- 
tive to grant of flats for Marine Park (11th an., p. 20)............. 2—20 
COMMONWEALTH AVENUE. 

GENERAL DESCRIPTION, ETC. = 
proposed extension (2nd report, p.20)..........2222c0ceceeeeecesse. 1—45 
extension and direction (6th report, p. 3)........................... ]1—9 
agreement between Commonwealth and Boston Water Power Co. A 

changing the direction of Commonwealth avenue (6th report, p. 7) 1—96 4 
suggested treatment (Olmsted) (5th an., p. 15).................... 1 in 
description (Olmsted) (7th an., p. 26).............................. 11 
delivery of loam on plantations (9th an., p. 12).................... 1—2 
petition for arrangement of avenue west of West Chester Park and g—146 
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recommendation to Street Department relative to widening side 
Toad Sy(liGthia niche E A er e M a e endum 3—146 
City Council order consenting to transfer of avenue to Park Depart- 
WOT (PUI an RO M E cone noenaeee 4—186 
hearing to owners of estates regarding transfer of avenue and vote to 
resurface roadways with asphalt (20th an., p. 70)................. 4—186 
Talcing(20th ean weap sain. oes Aes WC T E eed. a 4—186 
agreement with residents to macadamize the avenue on payment of 
240,000; forimepars(20thtane psi ee ete i se DUE 4—187 
Teport of landscape architects on design and condition, and recom- 
mendations for improvement of avenue (20th an., p. 1{G) lese re EE 4—189 
report of landscape architects on future development and restrictions 
in height of buildings (21st an., p. 66).............sseee sees Esos 4—302 


Construction : items of work completed (24th an., p. 23; 25th an., E 


ao p2othran map ee e MN acme tr. Sate ee VE ETE 5—197, 277, 376 
DRAINAGE : between Massachusetts avenue and Charlesgate East (21st 
D A pln) E eee ae cn eee eres. osse Dio. e n oe 4—308 
RIVEWAYS AND PATHS : hearing on question of asphalting or macadam- 
izing thelavenge, 20turan abit) e tees ese nie nnn me 4—187 
fund raised by residents toward maintenance of a macadam roadway 
Gotham rbd ly t 3.1 s ie ack edid, vtr tea at oe 4—187 
Work done by Street Department (20th an., p.71).......-.......+. 4—187 
driveways, from Arlington street to Beacon street, completed (21st 
Ew 1S 14) omedioc Be dasa n uode teoascodS o soon UC OO aus 4—308 
Crosswalk, Kenmore street (21st an., p. 18)....... Lees see cece 3o 4—309 
cinder path, central promenade (28rd an., pp. 22, 81)....... tesis 5—106, 115 
E e suriicing roadways (23rd An., p 22). eO 5—106 
LECTRIC WIRES underground conduit between Massachusetts avenue 
andiBeacon screen (22ndian. pa 03) 9 TD 5—65 
UANTATIONS: grading and loaming open areas on Commonwealth avenue 
extension (9th an., p. 12; 10th an., p. 28)....... CTC Teenagers 1—221, 263 
Tegrading between West Chester park and Beacon street (16th an., 
r GAR BYA es rs ty Nee cban inatoa ooa 83—137, 147, 169 
tegrading and planting between Charlesgate East and West Chester 
Rarler(ithivan M26) qe Ais ee E A E IUE arme 838—223 
‘grading and planting between Charlesgate West and Beacon street 
(HEMT Gin, TOS BO | cv Dad A oor atado o gibt ad sno 3—331 
Srading plantations at cross streets (2lstran m pesa)... 4—309 
tussock moth, Orgyia Leucostigma (21st an., p. 73)................. 4—309 


Cox na. 
NCESSIONS. (See Castle Island, Boat Service, Carriage Service, Head- 


CONS 


house, Marine Park, and Refectory, Franklin Park.) 


TRUCTION. 
Proposition to issue long term loans for the construction of public 

CECUR CUL oo POT EEE a E idle AREE ACRES AA 2—25 
loan of $2,500,000 authorized for construction Cenan joe LI) ee 2—185 
effects of suspension of construction work (sth anc DL DLE .. ane. 2—203 
*xpeuditüre of $2,500,000 appropriation for construction, and appli- 

cation for additional $2,500,000 (ORTUS eee Oren tty RIO 3—226 
resources and obligations, with schedule of items of construction, 

the completion of which should have precedence (18th an., p. 36) 3—317 


E MEE oe oh Lu etse edi oe ee | 4—291 
table showing items of work completed on the different parks (20th " 

an., p. 94; 21st an., p. 86; 22nd an., p. 10).......... .... ..-- 4—210, 822 ; 5—70 
oan of $1.000,000 for land and construction authorized and work 

thereunder (22nd an., p. e Tr T, E A IT gu 


Condition of construction appropriation and recommendation for 
further loan of $1,000,000 (22nd an., pp. BEG UN eco seeded Y 5—55-58 
"ee amount required for erection of new buildings (22nd an., p. 
5 
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amount required for ordinary works of construction performed by 
the day laport orcei 2 2nd anap. oll) CE Cena eee ae 5—91 
revised estimate of cost of completion of park construction (24th 
Coe LEE euh HEIDE MON MEME. Lug i... 5—177, 357 
aim in construction of parks to reduce the cost of maintenance to 
the least annual expense (23rd an., pp. 3, 28; 25th an., p. Spee ex SE 112 23 
(See Loans, also different parks, parkways, and playgrounds.) 
CONTRACTS. 


List OF PENDING CONTRACTS (16th an., p. 47; 17th an., p. 31; 18th an., 
p. 80; 19th an., p. 48; 20th an., p. 61; 21st an., p. 47; 22nd an., p. 41; 
23rd an., p. T7; 24th an., p. 67; 25th an., p. 72)..... 3—164, 228, 311; 4—48, 177, 
283; 5—41, 161, 241, 326 
COPP’S HILL TERRACES, 
contract for construction of terraces, Perkins & White (22nd an., D. 


Ba ROAUOP ANE sip. ipee o o ccc ee LAN PARC 5—44, 125 
completion of masonry work, steps and granolithic pavements (22rd 
AD NDEID)S meros mM E c cM A XR LU e NEN 5—103 
drinking fountain (23rd an., pp. 19, 41).-..-........-..0-sesee ees 5—108, 125 
location, area, and condition for use (23rd an., pt 29) Rc 5—107 
items of work completed (23rd an., p. 35).......... 0.00 see eeee eee 5—119 
grading, loaming and planting (23rd an., p. 41; 24th an., p. 14).... 5—125, 188 
walls, drains, walks, electric wires, and posts (23rd an., pr fee. 5—12% 
fences, benches, and planting (24th an., pp. 14, 27; 25th an., pp. 19, 
ZEV E nu N T E A a a A ee ee 5—188, 201, 273, 282 
(See North End Beach.) P 
CRICKET. 
ground prepared at Franklin Field (19th an., p. 82)................. 4—8 
enlargement of Wood Island grounds (25th an., p. L T ET 5—21! 
DORCHESTERWAY. 
taking lands (18th an., p. 33)....... ee N Aa e ee E 8—314 
possible date of completion (18th an., p. 43)...............000.00... 3—324 


filling and grading between Five Corners and Old Colony R.R.. 
under contracts with Collins & Ham and John Cavanagh & Co. 


(Ioui EDDA SIS MODUINRHTADESUR COTON 4—43, 78, 202 
surfacing drives and walks near Five Corners (19th an., pp. 44, 78)... 4—44, E 
grading from Five Corners to Buttonwood street (20th an., p. 56)... 4—1i7 
driyestond&salks( 90th fans ep. 89) ec p c E 4—209 
Sprink (Bs gung ip. tll peaecoddtotsptct aco sstac DEOR Wed agis 4—81? 
sewer between Pond street and Dorchester avenue (21st an., p. 79: E. 

22ndfan EDT EHI Pee oe a NE M ELE 4—315; 5—47, 0! 
removal of ledge between Dorchester avenue and Buttonwood street 1 

(22nd an. SOA) Me o 1 Xo M e a 5—4 
surfacing driveway between Pond street and Dorchester avenue " 

(22nd an., DONNE Vw" qe ee SN a den 5—6" 


pital, with accompanying communications (17th an., p. 84)....... 231 
taking land (17th an., p. 85)........... EE det eee: gd 
clearing ground of underbrush and dead trees (18th an., pp. 29, 57).. 3-310, R^ 
topographical map (19th an., pp. 43, 82; 20th an., p. 56)............ 4—49, 82, E 
surveys(2üthyan. p50) "mr E 
Samitaries! (20th ann Pr SI E open ad cedem aa {a 
preliminary plan for improvement to include property in possession 

of Convalescent Home and Street Department ledge on Codman 0b 

streot»Istranw epaoO pn iA ee ti 
area and playground facilities (23rd an., p. 26)...............0 nnna. Ec 
shelter (23rdEam snp: 04) 50.00 o ere INE ET NEN E 97 101 
Water oes: (PM iT nt, UG wegen gees "EN 2 900 
rfouniaimWdrhansEpMoQ er mE dE rt 
items of work completed (24th an., p. 26; 26th an., p. 25)........ 5—200. 9 
wash An APR IB E Zunes SEMEN 5—27: 01 
tree pruning (28th an., p. 18; 20th an., p. 18).................-..05: uev 


inning andsplantings(2othiany, D. 18) ea 721] 0 ae TUE 
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EAST BOSTON GYMNASIUM. (See Paris-street gymnasium.) Vol.—page 
EAST BOSTON PARK. (See Wood Island Park.) 
FELLOWS-STREET PLAYGROUND. 


FEN 


Ibtansspuepareds(22nlibin $393) 5 0 9 1. EL eL Mc. 5—53 
location, area and condition for use (23rd an., p. 24). .......... uuu. 5—108 
plantingishrubbersa29rdian- PALi dee. we iil dels vei: se vides mein 5—108 
items of work completed (28rd an., p. 34; 24th an., p. 28)........ 5— 118, 202 
drainsiand catch-basins 3rd'an., ps 41). «qui secs iege e ee retis cie ie 5—125 
filling extension of playground (23rd an., p. 41)..........s.ssuusse 5—125 
cinder covering and loam borders (24th an., pp. 19, 28)............ 5—193, 202 
suggested improvements (24th an., p. 19; 26th an., p. 19)........... 5—193, 373 
tencegandibenclies (2581 ans, pp. 215,99)... 25. du dee eer eo e ee enne 5—275, 283 
iplantingitreesa(Zóthfan-p. LO) E Sd sess reuse «secession 5—373 


WAY. (See Back Bay Fens.) 


FINANCIAL CONSIDERATIONS. 


Fl 


estimated expense of lands based on assessed valuations (2nd report, 


BiU corre oer eet riens sinc ORES TO eRe ON oem. bac n n 1—8 
financial effect of parks in other cities (2nd report, p. 6).......... 1—8 
resources and obligations, with schedule of items of construction, the 

completion of which should have precedence (18th an., p. 36)...... 3—317 
estimated amount required to complete park system (21st an., p. 55 ; 
DondsoansVp450; PEN Mist, jt; OEC ea bI RE .4—-291; 5—57, 177 


receipts and expenditures of the Department for financial year, in 
detail (1st, p. 3; 2nd, p. 39; 2nd an., p. 3; 3rd an., p. 3; 4th an., p. 
1; 5th an., p. 1; 6th an., p. 1; 7th an., p. 1; 8th an., p. 1; 9th an., 
p.1; 10th an., p. 1; 11th an., p. 1; 12th an., p. 3; 13th an., p. 3; 
l4th an., p. 3; 15th an., p. 3; 16th an., p. 3; 17th an., p. 3; 18th 
an., p. 9; 19th an., p. 3; 20th an., p. 3; 21st an., p. 3; 22nd an., p. 3) 
1—2, 41, 89, 99, 100, 110, 136, 154, 182, 210, 236; 2—1, 175, 215; 
3—3, 56, 120, 200, 284; 4—3,119, 230; 5—3 
expenditures of the Department for financial year in detail (23rd an., 
p. 44; 24th an., p. 31; 25th an., p. 32; 26th an., p. 30)...... 5—-128, 205, 286, 384 
general exhibit of appropriations for financial year (23rd an., p. 62; 
24th an., p. 52; 25th,an., p. 64; 26th an., p. 61)............. 5-—146, 226, 308, 405 
appropriations and balances in detail for financial year (23rd an., p. 
63; 24th an., p. 53; 25th an., p. 55; 26th an., p. 52)......... 5—147, 227, 309, 406 
Summary of expenditures on account of land construction and 
betterments for financial year (18th an., p. 21; 19th an., p. 26; 
20thian:, rp; 84; 2ist an., p. 285922ndtan:, p: 24). - P eee see 38—302 
4—26, 150, 264; 5—24 
Summary of expenditures for land, construction, and maintenance 
for financial year (23rd an., p. 43; 24than., p. 80; 25th an., p.30; 26th 
FALE jo. PYLORI TEN UNS 5—127, 204, 284, 382 
Summary of receipts and expenditures on account of Back Bay 
Park Construction (4th an., p. 4; 5th an., p. 4; 6th an., p. 4; 7th 
an., p. 5; 8th an., p. 5; 9th an., p. 7; 10th an., p. 8; 11th an., p. 8; 
I2yhran-gp 10) io, eee eee eee 1—108, 113, 139, 158, 186, 216, 243; 2—8, 182 
summary of receipts and expenditures on account of parkway con- 
struction (13th an., p. 12; 14th an., p. 14; loth an., p. 13; 16th an., 
A E D 20) NN ARM IRE o on 
Es 33) expenditures on account of parkway construction (18th 
"D: 
summary of expenditures on account of park construction (19th an., 
p. 27; 20th an., p. 36; 21st an., p. 30; 22nd an., p. 25; 28rd an., p. 66; 
24th an., p. 55; 25th an., p. 59; 26th an., p. 92)...... aaroo uue 4—27, 152, 266; 
5--25, 150, 229, 313, 409 
Summary of receipts and disbursements of the Department (4th 
an., p. 4; 5th an., p. 4; 6th anapo; Ah ana p03 Sthi an, po; 
9th an., p. 8; 10th an., p. 8;.11th an., p. 9; 12th an., p. 11; 18th 
an, p. 18; 14th an., p. 15; 15th an., p. 14; 16th an., p. 16; 17th 


ans ps21). ue. Sa M 1 E 58, 186, 217, 243; 2—9, 183, 225; 
T 103, 113, 140, 158, eee ee 


3—-308 


* 
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summary of expenditures on account of land, construction and better- 
ments (18th an., p. 23; 19th an., p. 32; 20th an., p. 42; 21st an., p. 37; 
22nd an., p. 32; 23rd an., p. 11; 24th an., p. 61; 25th an., p. 66; 26th 

an. p. 63)... ..................8—304; 4-32) 158, 279; 5—32, 155, 235, 320, 417 
public park debt and sinking fund (6th an., pp. 5, 6; 7th an., p. 6; 
Sth æn, pp. 5, 6; 9th an., pp. 8, 9; 10th an., pp. 9, 10; 11th an,, 
p. 10; 12th an., pp. 12, 13; 18th an., pp. 14-16; 14th an., pp. 16, 17; 
13th an., pp. 16, 17; 16th an., pp. 15, 17, 19; 17th an., pp. 22-94; 20th 
an., p. 43; 21st an., p. 39; 22nd an., p. 34; 23rd an., p. 73; 24th an., 

p. 63; 25th an., p. 68; 26th an., p. 65)............ 1—140, 141, 159, 186, 187, 217, 

218, 244, 245; 2—10, 184, 185, 226-298; 

8—16, 17, 68, 69, 70, 134, 136, 219-921; 

4—159, 275; 5—34, 157, 237, 322, 419 
table of park betterments collected by City Collector (19th an., p. 34; 
20th an., p. 43; 21st an., p. 89; 22nd an., p. 34; 23rd an., p. 73; 24th 

an., p. 63; 25th an., p. 68; 26th an., p. 65) ..4—34, 159, 275; 5—34, 157, 231, 822, 419 
table of annual expenditures prepared by City Auditor (18th an., 


p. 66; 19th an., p. 86; 20th antop all) cM 3—847; 4—86, 212 
table of park appropriations (18th an., p. 66; 19th an., p. 86; 20th an., 
p. 98; 21st an., p. 40; 22nd an., pranj Beaches 38—347; 4—86, 214, 276; 5—35 
FIRST STREET PLAYGROUND. 
plonstpseparedi(9ond ams qpe Dai ces. JR. um umma oe, 5—58 
remoyal surplus loam to Strandway under contract with James Dolau 
EE SSE E A e 5—08 
SURVEYS) (2200 AT Supe CO) e m RE n AE RM d 5—70 
locations and area (23rd an., p. 25)............ 2 LLL 5— 109 
items of work comnpleteds(23rdifane space 5—118 
clearing and grading ground (23rd ansp POP pee) ee oc faga 5—125 
running track and baseball diamonds (Tutar ED SION UE cons 5—193 
condition of ground for games (25rd an., p. 25; 25th an., p. 20) em 5—109, 274 
pgkcmenisuothanep IM A. Noc Re LIVE 5— 818 
FOREST HILLS PLAYGROUND: land taken for playground purposes f, 
ENNIO. E espe ce a aem De T CC 5—92908 
location and area (25th an., 1b PUDE. quitter tee Teese ee R275 
proposed act to abandon location (26th an Ded). AW cy wc ur 5—8958 


FRANKLIN FIELD. 
GENERAL CONSIDERATIONS, ETC: 
location, assessed valuation and cost of temporary preparation of 


proun nann 46). e han reduc BAE A E e 3—243 
availability for mass meetings, parades, sports, etc. (17th an., p. 46), 3249 
land taking and partial settlement (18th an., p. 85).-........ 0... 383—316 
area of playground (GDI iy 1) eee ee a a nen 5—110 
damage to Field from inability to drain off the portion flooded for 

skating (25th an., p, Hoo USQUE IA. NT RUE 5—913 

ATHLETIC SPORTS: cricket (19th ANS ppu49q92)bee 6. o ce Eme ok 4—43, 82 
skating (20th an., pp. 55, 89; 21st an., p. 19; 24th an., p. 17)........ 
4—111, 205, 315; 5—191 
baseball (21st an., p. 78; 24th an., p. 17)...................... 4—8914: 5—10 
militarysparadei(2 Istan MPS e ee esane ae aa aee eee. aa 
equestrian exhibitions (28rd an., p. 12)... a.a S un 
increased use of Field for games and Sports (26th ans p. 14)........ em 
BurLDrINGS: preliminary sketch for field house (22nd an., p. iA) goes E 
sanitary buildings (23rd an., p. 12)... llaa 0 5e 
CoxsTRUCTION: clearing meadow, and filling ditches (19th an., pp. 43, 82).. 4—43, 54 
plowing, levelling and seeding (19th an., p. 82; 20th an, pp. 55, 89), 4—82, 171, 20 
MON ATES ies. 12 o ANE ede ou 2 a68 
condition of surface of field (25th an., p. 10:26b ang pa Aa 5—273, 29° 
items of work completed (19th an., p. 82; 28rd an., p. 34; 24th an,, 78 
S20 26 Uma rity ge ap, cum ovis cam RE RE er 4—82; 5—118, 200, 3 
DRAINAGE: contracts for outlet drain (Christopher McBride). and open 31 

ditch (P. F. Lonergan) (18th an., pp. 29, 42, 56).............. 3—310, 323, 3 

construction of drains in private streets to afiluent of Stony Brook 43 


(Sth an., pp. 35, 42; 19th an., JB e CES 3—3 S2 d 
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drainage ditch, abandonment of contract by P. F. Lonergan; com- 
pleted byiday torcelothran,upe82)h MP TN Y es. 4—82 
underdrains and catch-basins (19th ARAPA TSZ) a Era cm 4—43, 82 
sewer on southerly and easterly sides, built Emana 161) 9.0.5 e 4 5—61 
damage to Field caused by construction of Chapman avenue drain 
(indie iem PY, ub aude curt ete he eee cerns IDE an ewe CI 5—278 
_ drain built by Street Department (26th an., p. 14), ..2.....2..- ++... 5—268 
Erbe Lions: (24t0<an., Dal)... cde oh. NER. osc. 5—191 
ENCE between park and cemetery (2ist-an. ssp. 78) Seres tton suse. 4—314 
PLANTATIONS: loaming and planting Blue Hill avenue border (23rd an., 
" R12; 2dan p yc CS WI Ns MES 5—96, 191 
SHEEP: transferred from Franklin Park (Zordian- eps) NE M ND 5—95 
p Sheep-barn remodelled (24th an., jibe lane E n EN METER OUS 5—191 
"RANKLIN FUND. 
description of fund and suggested disposition (11th an., p. 16)....... 2—16 
report of special committee of Board of Aldermen on state of fund 
(dan evo aret ede ee eee en err BEBE OS a 5 393—151 
notice served by heirs forbidding disposition of fund without their 
consent @i6thian., D. 35)qe qe ON Sho dhe Fag moa eoc Jam 3—152 
Técommendation that fund be used in developing Franklin Park (16th 
Bs ETDs G0) m ee. e M M. NE CMM ec quin sea 865 8—153 
"ANKLIN PARK. (West Roxbury Park. ) 
ENERAL DESCRIPTION, ETC. 
boundary and description (2nd report, p. 30; 7th ans DA DRE a e. 1—32, 180 
mapindireporbipasz)ee i. E AAN E E A 1—34 
areas and assessed valuations; City Doc. 123 (5th an., palo Mw. E 1—128 
Eu Cond MGR AT DEUM. oecceccte ette err oer rt E TR eae 1—172 
delay in negotiations for land (8th an., p321) 86 * IUE cL 1—208 
topographical surveys (9th an., p: 15; IO0th an., pp. 17, 30). .... 1— 224, 252, 265 
land negotiations (9th an., p.23; 10th an., p. 24; 11th an., p. 24), 1—282, 259; 2—24 
Opening park to public (9th an., p. 23)...............se eee cesses. 1—232 
Picnic grounds (9th an., p. 23; 10th an., p. 18; 11th an., p. 19)...1—232, 253; 2—19 
Policing park (9th an., PA) m Pe NR Ee REDI o unt 1—233 
girtcuderandivies M (l0thianssp eli) Mase RON kk ac 1—252 
design, landscape architect’s report (10th antep TOY. vv wb cadet 1—254 
Condition, history, proposed application of Franklin Fund for pay- 
ment West Roxbury Park loan (11th AGED. S06) qe oe eos 2—16 
Boece ested naniog (thi an., piel 6) e eer  Vd Nos 2—16 
E ur Mh ani. IO. eco cdi dC modem octo Dus. 2—19 
acquisition of triangular lot of land, Walnut avenue and Sigourney 
Sore e tl aliit hime ON 92:9 dod MS ee diee ee end T 2—19 
Public opinion favorable to ipiangofeparks(i?th'an m p320)- 4 2—192 
* (See Franklin Park, Notes on the Plan of.) 
ILDINGS: Abbotswood Cottage, preliminary sketch (22nd an., p. 40)... 5—46 
Administration Building: Thomas House used as office of design and p 
ssupermitendercer(1Othean., p. 18) Paete 0 eoe eae a el. a A 1—253 
Villiams House, occupied by engineering and police forces, yard, 
Shops, ete. (13th an., Daa Da Ar a ar E See X A EN 2—291 
Eus of Williams House, shops, etc., and site graded (23rd an., m 
DNE sam E sid EL Wm MC mts c Ie n Na p py. 
So YSU Maw Sen etthian. p, 30) o. er a ences cc te coco Dio 


Becton and description of new buildings (25thvam, ps O\ee 0 
"licott, House (Charles H. Dodge, contractor), description (17th an., 
p. 40: 19th an., pp. 42, 80) 


3931; 4—42, 80 


Water pipe and sewer (19tn an., p-2805:205 han PASS). e Ret 4—80, 204 
Completion and opening (20th an.. p. 52: 21st an., DX T8) oe Se 4—168, 314 
o, Photographic viewa23rdfansepAMi0) qose MOM eden. Ly iius. 6 5—94 
vêrlook Building, description (14th an., p. 38) 0 0... 3—38 
enlargement of basement faeilitiess(2Istjan se D BEC 1*7 E 4—314 
,Eltetographie view (13th an., p. 20; 16th an., p. 36)....----->- pend. 2—232; 8—153 


"téctory, remodelling of Sewell and Williams houses (10th an., p. 


Msg IDA Fam pp 199941) MCN 1—253; 2—19, 34 
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refectory, description of (ith an, p. 40; 20th an., pp. 52, 

SS) o won ME E me. M c HR queo vr 3—237; 4—108, 204 
completion and opening (22nd an., pp. 47, 63, 61)........... usu. 5—47, 63, 67 
pergola foori (22ndkan ps03)- dence Tr I Rm 5—63 

Sanitary Buildings erected near Sewell and Williams houses (11th 

an pA SAE R esa. a Ee tu COUTE Ge RU CSS 2—84 
in Wilderness and Long Crouch woods (18th an., p. 25)............ 3—336 
near Columbia street entrance (20th an., p. 89)...........-......-.. 4—209 

Shelters near Walnut avenue, Glen Road and Searboro street (10th 
an PPTI WSO) Ne, Je v oce. c qe oce duoi gape. Licet Ned Oe bed 1— 253, 265 
Carriage Shelter, construction (17th an., p. 40; 18th an., pp. 27, 54; 

Pp bia eG) 5.7.29 code utt E oe eee 38—237, 308, 335; 5—46 

drainaget(28rd'an:. zp--8)c- meric. s E PECES DEC TREO 5—122 
M horoeraphicivrewa(lOthfanse p.250) E 4—50 
Schoolmaster Hill Shelter, completion of masonry work (16th an., 

PEZAR A E PS Bs T nc eas m 3—139, 172 
completion of woodwork (17th an., pp. 28, 72)............0...e00eee 3—225, 209 
GEST OTOR IHN ode Doo e e a 4 8—3291 
ROO! (TSN eroe yos Mi. vto UMP. qms T sennoo anc 9952599 5052 3— 8308, 835; 4—79 
completions (ANGA Bin, Ts M E 4—42 
Sne Walls Moin ei. Ty Tse E LS 4—19 


BLUE HILL AvxNus: (See Streets, Franklin Park.) 
CARRIAGE SERVICE: arrangement with Bacon & Tarbell; route and 


gcomlutionsSTbhean e D-840)-5 5-05 e ee ee 3— 231 
CANTERBURY STREET: (See Streets, Franklin Park.) 
CONSTRUCTION: expenditures for improvement (10th an., p. 24)........ 1—259 
statement of work completed (11th an., p. 18; 14th an., p. 19; 21st 4 
an-uepo2)s ence dur ro a uc EE eee 2—18; 3—19; 4289 


p. 38; 24th an., p. 25; 25th an., p. 26; 26th an., p. 24)....... 3—40, 106, 140, 179) 

270, 336; 4—81; 5—117, 199, 280, 317 

DRAINAGE: main line of park drainage extended (15th an., p. 20)..... 0-2 
drain from refectory to Blue Hill avenue (22nd an., p. 61)........... 5—61 


struction, and completion (18th an., p. 78; 14th an., p. 19)........ 2—290; 1 
ride through Wilderness laid out and cleared (14th an., p. We S scer 3-H 
Old Trail road completed (15th an., pp. 20, D2) ez sett peter OE Mete 8—13, 102 
Scarboro Hill drive completed (16th an., pp. 21, 55)........... Ls. 3—138, 11 
ride through Wilderness surfaced (17th an., pp. 27, 72)............ 3—224, 20 
petition for widening roads in Franklin Park, and report of land- 

scape architect (18th an., pp. 41, 64)....... 6.00 e a enne 3322, 34? 
drains and catch-basins (20th an., p. 87; 21st an., p. 76)............ 4— 203, al 
revised plans for approaches in vicinity of refectory (21st an., p. 66).. 4—977 
completion of road from Elm Hill avenue to westerly end of Greet- 3 

ing(2lsb an; pop) EMEN RMN e. ea: exe Dw eee bci -817 
drive at Forest Hill entrance surfaced and completed (21st an., p. "1 

10: 92nd'an., pio MN RT o Lr ede 4— $12; 0 
refectory surface road completed (22nd an., p. 61)............... uuu. a 
sub-grading and surfacing road to refectory (21st an., p. 76; 22nd an., .m 

iso] MI EPUEESosocogSUMNI A e A cca 4—912: 9 88 

Circuit po grading Een EDD n i9 38) CT M TR RE 3—19, zi 
progress (15th an., pp. 20, 52; 16th an., pp. 21, 54).......... 3—73, 105, 138, 1 
ballasting, sub-grading, and draining (17th an., pp. 28, 72, 74; 18th 435 

2m. pj, 25 04)... GONE HOT PO ale de, 3—225, 269, 271, 308, “eg 
entrances made and roadway opened (19th an., pp. 41, 79)........... 4—4, 
removal of ledge at junction of circuit drive and parkway (20th an., 203 

A) uelit Ho S O. A E » 

Glen lane, grading (14th an., pp. 19, 38; 15th an pp. 20, 52),....... 3—19, 38, 13, B 
progress (16th an., pp. 21, 54; 17th an., pp. 28, 51). .......... 3—188, 171, 229. 265 
completed and opened (18th an., pp. 27, 54).........0..0.. 0.0 cease 3—308, ? 


(See Walls.) 
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Loop road, sub-graded and ballasted (16th an., p. 21).......... sss. 3—138 
gutters, drains, and catch-basins (16th an., pp. 21, 55).............. 3—138, 172 
retaining-wall and steps (16th an., pp. 21, 55; 17th an., p. 72)..... 3—138, 172, 269 
completed and opened to travel (17th an., pp. 27, 72).............. 38—224, 269 
photographic views (16th an., pp. 24, 84; 19th an., p. 44)..... 3—141, 151; 4—44 
Traffic road, plans for road at Forest Hills entrance (19th an., p. 41) 4—41 
pradinga206ban-Sppeo1a8)ee mee. cO TS LS 4—161, 208 

. partially completed and opened (24th an., p. 10)..............ss.. 5—184 
ELLICOTTDALL: draining and grading (15th an., pp. 20, 58).............. 3—73, 106 
completion (16th an., pp. 22, 55; 17th an., pp. 28, 12)........ 3—139, 172, 225, 269 


photographie views (9th an., p. 18; 18th an., p. 54; 20th an., p. 54) 
1—227; 8—935; 4170 


EMERSON MEMORIAL TABLET (1Oth^ant.sp342). 9-8 Me s EE 4—42 
NTRANCES: Columbia street entrance completed (16th an., p. 54) ..... 83—171 
Blue Hill avenue entrances completed (18th an., pp. 27, DAN e 38—308, 335 
Circuit drive entrances constructed at Morton and Canterbury streets 
(Oth can. pod) fies o store. comode uut E A 4—41 
Forest Hills entrance plans (19th an., p. 41).. 2.0.0.2... ereserre onea 4—41 
grading, removal of ledge, and construction of drain (20th an., 
pP. olp 2istan 018) ee ets dao E Mor Que Gong N E TuS] 4—167, 312 
completions(22d) ans DLONI vc ie ce a elec eas 5—46 
F Walnut avenue entrances completed (14th an., p. 38; 15th an., p. 19) 8—38, 72 
LAGSTAFF: erected, description (14th an., p. 39)................. DE 3—39 
Pp, 28 and pennant (15th an., p. 02) e ccce eee 3—105 
9UNTAINS: erected at Blue Hill avenue (11th an., p. 34)......... iss. 2—34 
Overlook (14th ans DeS8; 15th an PP- 19/52) - 291 e a e 3—38, 72, 105 
54, Schoolmaster Hill (16th an., p. 22; 17th an., p. T2) ana a a 838—139, 269 
“AMES, ETC.: tennis courts (9th an., p. 23; 10th an., p. 18; 21st an., D 
Pp. 153) 22nd) ans, p: 46; 26th any, p. 8)- eee. 0s. 1—232, 253; 4—314; 5—46, 362 
ball grounds prepared (9th an., p. 23; 10th an., p. 18)............. 1— 232, 253 
civicand military assemblage, Roxbury Artillery Co. (10th an., p. 19) 1—254 
donkey service established (21st an., p. 78).....0...cceeccceeeceuees 4—914 
golf links opened (22nd an., p. 46). ...... EUROS 105 cce Ae 4 y 5—46 
additional golf links and maintenance, 26th an., DS Sir cote N ars 7 5— 362 
"ATES: valley gate, description of (14th an., pp. 19, 39)........ Mn 3—19, 39 
valley gate completed*(15th an., pp. 20; D2) -erae e eese eese 8—73, 105 
photographic view of valley gate (15th an., p. 20)............. suus. 3—18 
oundations for gates on entrance road from Columbia street (16th 
Eno Dn pa ug cl NL HL aa ahaaa Ae —138, 171 
Forest Hills gates, description and sketch (19th an., p. 42; 20th an., 
—os DE ouo MCN OM DAC M TEL ESO OA 4—42, 192, 208 
“ADE: circle at easterly end completed (18th an., My UE poo oh GGec 3—8908, 335 
grading and draining westerly end (17th an., pp. 28, 12)............ 3—925, 269 
formation of Sladen(Zerd an. ip 12A 24th ane ps Ayn aes. S CET 5—96, 178 
improvement and treatment (24th am, p. T)........ csse 5—181 
Gn Eomplenongicoattran- pot! MONI AA C pup n RT 5—2683 


T e B o's 2.006 a EINE EN EET te on OP D ER TEC ee 9—'3 

Seaver street slopes (19th an., pp. 42, 80; 21st an., p. 76)........ 4—42, 80, 312 

m vicinity of refectory (22nd an., p. 67; 23rd an., p. 11)..........-- 5—67, 95 

Srounds adjoining drive at Forest Hills street (23rd an., p. 11)....... 5—95 

pravelgprsN duci CONO Nee eae a a a ae 5—178, 183 

fee xcavaung andigradinai(23th ans D398)- Mic. a need 5—282 

“irs: lamps and posts, Glen lane (17th an., p. 73)...... ee cre 3—270 

lighting playground and Seaver street (20th an., p. 88)............-- 4—204 

Y eee! Blue Hill avenue entrance to refectory (23rd an., p. 38)...... 5—122 

Ras TON STREET: (See Streets, Franklin Park.) 5 

"AINGDALE: draining (15th an., p. 53; 23rd an., p. 11)......-..-000. 8—106; 5—95 

deepening of brook and pond and grading banks (16th an., pp. 22, 55) 3—139, 172 

Na taining compleredii(2sihiann i DAA. RC CN ene ana, 5—263 
RSERY: preparation of ground and erection of propagating house 

(08h an., pp. 18, 80). 01 A E T E Cn 1— 953, 265 
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inerease in number and. value of plants (12th an., p. 20) E 2—192 
removal of old propagating house and construction of new house 

(ai piles pP TD). oo oe e oec T de 4—42, 80 
clearing grounds of boulders (19th an., pp. 42, 80)................ 4—42, 80 
trees and shrubs purchased (23rd an., p. 10; 24th ADD) eras ance ee 5—94, 183 
enlargement of nursery (24th QD TIE ts) Deen ae Se, een, Ao ie ec 5 —183 
removal otmursery (23th an. D78): ewe ee UO TOTO 5—262 
swamp filled up (24th an., p. 10; 25th an., p. D NA DeC EC E E 5—184, 263 

OVERLOOK: retaining wall and planting (11th an., pp. 28, 34; 13th an., 

16s 240r orn Se chr ae, MCI CN T MN are 2—28, 34, 291; 3—38 
walks, seats, steps and fountains (14th an.. VO ts eae eee ee Y 3—38 
shelter. (See Buildings.) 

Pavine BLOCKS: contract with S. & R. J. Lombard (14th an., DISS 3—33 
PEAFOWL AND PIGEONS: (16th an., pp. 22, 55, 56)..................-. 38—139, 172, 173 
fancy pigeons donated from estate of Edmund Quiney (20th an., pp. 

vo bdo m MM NS NN KT ON END ohn. eee lee. eee 4—170, 204 

PLANTATIONS AND Woops. 
removal of fruit trees, etc. (11th an., p. 34)....... sese sss eee 2—34 
overlook planting (11th an., pp. 28; 14th an., p. 38)................. 2—28; 8—38 
tree-cutting (Olmsted) (13th an., p. 70)...........00-000000000 0 2—282 
planting northerly side of Seaver street (21st ann 198 (68) nate cane ese 4—312 
thinning and pruning (23rd an., p. 9; 24th an., pp. 7, 9; 25th an., 

RRA or oq de Re he ep Wm AE EA 5—93, 181, 183, 202 
screen belts (28rd an., p. 9; 24th an., p. 8).................Lss eee, 5—93, 182 
fertilizing slopes and woodlands (28rd an., p. 10; 24th an., pp. 4, 8, 

LUE Eh an paS) RN "e mc 5—94, 178, 192, 184, 262 
transplantation of trees (23rd an., p. 11; 24th an., p. Uem ec iad 5—95, 182 
removal of exotic trees and shrubs (24th an., p. 7).................. 5—181 
planting and preparation of ground (23rd an., p. 10; 25th an. Dette 5—94 2f 
undergrowth (2400 ave m. Tj. sume c ur e ca mad E e rct 5—181 
loaming woodlands and care of plantations (26th CT meses eee 5—361 

PLAYGROUNDs: work on playground and overlook (11th an., p. 2) awn =2 2—28 
clearing, filling, draining and seeding (13th an., PPSS iea aa e 2—230, 290 
openme athe an apao wl thiamin 42) ae "x 3—19, 99 
provision for playing games, use and disuse of turf (Olmsted) (14th 

an 10: PA) PELUCHE 1 PELO UNI 3—21 
underdrainine «iGreen e225 eee ere ae ae IN 3—139, 172 
photographic views (18th an. p. 18; 15th an., pp. 42, 46; 24th an., 

DIN D Sp eee ME A, o MEET UN DES 2—230; 3—95, 00; 5—182 
grounds for ball and other games Cardan TH bcc cnonoode See ene 5—110 


(7th an., pp. 28, 72; 18th an., pp. 27, 55; 19th an., p. 19)......... 3—225, 269. 

; 308, 336; 4—19 

outlet for Scarboro pond across Morton street (18th an., pp. 27,54)... 3—808, 339 
filling Scarboro pond and laying water pipes (19than s padota E 4—10 


area, Scarboro pond and winter level (19th. BN. Die d0, 30). ets. 4—40, m 
reservoir and water supply (20th an., pp. 53, 88; 21st an., p. 76)....4—169, 204, 312 
boat-housempansi (oth an PAO 01) ee ME 4—40 
boat service and temporary landing (2l stan WDR) E E nee. 4—314 
SCARBORO HILL: drive, concourse, walks and steps (16th an., pp. 21, 55; 9 
ituan DOES. . NE on oe ee 3—128, 172, 225, 26° 
improvement of west and south slopes CHiram nac) Pt EH 5—18 
SCHOOL-MASTER HILL. (See Shelters, Franklin Park.) 3 
SHEEP; temporary sheepfold and flock of Sheep (15th an., p. 20)........ 3—1 
increase of flock and yield of wool (16th an., pp. 22, 55; 17th an, p. 4 
18; 21st am, p. 18) oases esee rene sersan «os S189, 172, 270; 4—31 
removal to Franklin Field (23rd an., p.11)......................... er: Á 
removal of Galvin House and sheep barn (24th an., pp. 4, 9)........ 5—178, 1 
STONE CRUSHER : purchase of plant (13th an., 1d TH) 2588 Sea es aes 2—29 
STREETS: discontinuance of streets running through park land (11th 19 
SHOMDORO M AE. cc E EX nx wd Rl ee 253 


Wa 


INDEX. 113 
FRANKLIN PARK— Continued. Vol. — page 
Dlue Hill avenue, widening, and construction of embankment (21st 

ar. DOSIEK n CERE Sore EE Bok o o eR UM 4—304 
Canterbury street, widening (21st an., p. 68)........ LL. esee. 4—304 
Morton street, widening (21st an., p. 68)............00ccceeceecseeee 4—304 
Seaver street, change to provide for street cars (17th an., p. 40) 75:5 3—923T 

widening atl Sthaapee pet) so ee see NONI ME SUM quU 38—323 

improvement of Seaver street border of Franklin Park (19th an., 

pua) e tee Ned re t ette ee O T ee ee eS 4—42 

readjustment of boundary and taking additional land (19than., p. 48) 4—48 

contract H. P. Nawn, grading (19th an., p. 80 ; 20th an., p. 87).... - 4—80, 203 

completion (20th an., p. 52; 21st an., p. 68m. ne 4— 168, 304 
LKS; at Walnut avenue entrance and vicinity of playground (14th 

anc" pos) e. otio. o m mor A NNUS mnc eo 3—38 
adjoining Glen Lane and portion of Circuit Drive and Ellicottdale 

GANA ppr2254) M we mr c uto NEC EE es 3—189, 171 
from Ellicottdale to top of Scarboro Hill (16th an., p. 55; 17th an., 

DDX2SNTA E ine ie cee M MM. aC on 3—172, 225, 269 
Eoopiroadiwalk (dreh ane pp. 22, 12) 9999 24 ee een cen 38—224, 269 
in Wilderness north of brook completed (18th an., pp. 27, E sus 3— 3808. 335 
in vicinity of Circuit Drive (19th an., p. 19)................... sess. 4—79 
adjoining Seaver street (20th an., p. 87; 21st an., PO) e e TEE A 4—9203; 312 


Wa 


3—138, 172 


838—3808, 336 
2, 812; 5—67 


administration yard, retaining wall (24th an., p. 10; 25th an., p. 9)... 5—184, 263 


Seaver street wall foundations laid (24th Fi RE ioci RW oon 5—184 
description of boundary walls (25th an., p. (Wario dadaa soo ip peto 5—262 
w (See Overlook.) 
ILDERNESS: (See Drives, Rides, and Walks.) 
BEEPS (Mith an ipp. zi, uz; Sthan., pi 54) T sean eee aes eee - 9—224, 269, 335 
Ray KLIN PARK. Notes on the plan of, and related matters, by Fred- 
erick Law Olmsted (p. 1) ...... ode ooa Odone ado ROMO 5 2—57 
Ix General plan with brief explanatory statement (p.1)................ 2—57 
XTRODUCTION : public opinion ill prepared to sustain an economical 
management of a large park work (p.7)........-..0.ceecceevecees 2—63 
danger of extravagance due chiefly to desultory methods in the pre- 
liminary stages of park work (p33) a a eene 2—64 
Teference to long continued agitation on the establishment of a large 
TAa renn Boston Mp. D). I. oco CHO S M MR 2—65 
value of public parks to men of much public importance (p. 10)..... 2— 66 
mistaken idea that the costliness of parks consists chiefly in outlays 
POLECA VE WOT kS (pel2) oan mn ae M 2—68 
common equivocal use of certain terms applicable to parks and park 
ip... MARSA De dl) rao a a inn Se ATE en cra a 2—69 
ARv I. A Consideration of Public Properties in or near Boston available 
yO eR E ADENO ^ (3010) ie NE NOIRS ice cq 2—15 


Tecreation grounds, or “ breathing places,” tables and maps 927 
M r.c). a E pa 
Roston’s possessions rated by the present standard for the equipment 
of cities in respect to public grounds other than large parks (p. 31), 
methods in laying out public PLOUNGSA pao) a ced qe E OM 
Systematization ideas in lanin ONT pariis (DNO TM 
"qualization of publie grounds among different sections of a vity, 
advantages and GISTOVADIASCSRUD aIia. eee. INL ee es 
E er of some peculiar excellence in each of several grounds 
P BI vst apa RM UM rM ccce eno E df, AA. SOM LT M 
desirability of providing small grounds to meet special requirements, 
rather than to multiply the purposes to be provided for on a larger 
Bround'(p. 32). 9 Sm o e MN RA 


2—'18, 79, 80, 82, 83, 84 


2—8T 
2—87 
2—87 
2—87 
2—88 
2—88 
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equalizing distribution of small grounds designed for general use 

(pros EUR qe. E Aenea inch. AN does sae 2—88 
suggested deviations from the equalizing distribution of small grounds J 

BS) loaner cseo oc S cc eL E ere aes . 2—89 
Greater of small grounds designed for general use (p. 33) .......... 2—89 
provision for parkways and boulevards and playgrounds for children 4 

E ote cs Gone ashen GOnen eee Reem coe eee b ee 2—8 
"M of additional outlying areas adapted to Special purposes d 

(DET ME M CIL TR m o MTM ME C mE mw 2—9 
Boston's advantages in respect to recreation grounds (p. 34).. ...... 2— 90 
lack of grounds adapted to military and athletic purposes (p 35).... 2—91 

Panra p laot Eranklin Bark (p30) E e nee). m 2—95 
certain conditions of the site of Franklin Park (n. 80d Coe 2—95 
characteristics of the ground selected (p. 39)...............LLuuuu. 2—95 
character of the woods and soil (p. 40).....--.-... 0.0 .sce cece ecees 2—96 
location of ground and rural aspect of site (p. 40) e aan 2—96 
rudely engineered roads and artificially disposed trees (p. 40)..... 2—96 
purpose of the plan (pp. Aes os Sele Sem erica, edi SER ae 2—97-103 
account by Mrs. Gaskell of the use of Dunham Park by the humble 

work-people of Manchester, England (p. 41)............ sss sees. 2—-103 
statement and explanation of local names used to designate the various 

localitios in Franklin Park (p. 49). . 2 ra ra naea ens e a 2—105 
explanatory statement regarding the map (m: 50) 9 aor ae a 2—106 
continuation of Glen Road as a traffic way through the park (p. 51).. 2—101 
diagram designating the different divisions of the park (p. 52)........ 2—108 
explanation and design of the division called the Country Park (pp. 

Ie abn get Sine C So PNE MEA PARUM IR d oW ns a 2—109, 110 
Schoolmaster Hill terraces (p. 55)........ cese cesses ren ce. 2—111 
character of Ellicottdale and design in connection with tennis and 

crodme tag ame Sipan) Mt m o e 2—11 
Scarboro Hill and shelter (p. 56)............ssssuuee — M! 2—112 
sheep and sheep-fold (p. 51)..... o n e am Mos RA. 2—118 
Playstead, overlook and shelter (p. 51)................Luuuss ees 2—112 
the Greeting and music court (pp. 58, 60)...........s sues eese 2—114, 116 
Eae IOUS The (yn. BRE CD bnccse Bs sotaBee UI T 0 DL 2—114, 116 
Deer park, Refectory Hill and Sargent's field (p. 58).,.............. 2—114 
Long Crouch woods, character of ground and proposed use for É 

zotopicaMoardenf(Dan NR E LN T esi heaton 2—119 
the Steading, character of ground and intended use for adminis- 

ira tron ouine G9) iG)... 0 EI ici atiis coded RU 2—115 
the Nursery, character of ground (p. 59)............ ccs ine 2—119 
boundaryistreetsppaooNGO M ME 2. 115, 116 
review of general landscape design (p. 61).................... sn 2—116 
intention regarding preservation and development of leading features 1 

of the scenery, and elimination of conflicting elements (D261) pee, 2—11 


treatment of the woods of the Wilderness, thinning and introduction 
of thickets of low bushes for picturesqueness, shade, moisture, etc. 


(p. Silas ae SE ooo os s AME il cay Oe ee g—117 
border plantations and character of the trees in the Greeting and 8 
Playstead (Dp. OL802) BW 2 ee eNO peer 11 

pivot of general landscape design, junction of Ellicottdale and Nazing- 
dale, removal of interrupting causeways, trees, rocks, and planting a 
and thinning of suitable trees (p. 62)...... 200.002. ..0ceeeee cease 2 
design of the Loop road, drives and walks (p. 63)................ 2—11 
character and design of western region, from Scarboro Hill to Wil- 19 
dernessi(p463): -ak cc MEL TT "s 2—1 
grades of Circuit Drive, the Greeting, and general rule regarding the 120 
gradejottheiroads(p204) eee ee Me ent 2— 120 
pridie pathy (proi) -ee ce oc c TERRENO RS  t 2004 
wall surrounding Country Park and entrances (p. D E TL ERE 2-38 
length of drives, rides and walks (p. 65).............,...liuuu luus 2— 
area of different sections of the park and area of ground designed 9—121 
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FRANKLIN PARK — Continued. Vok —page 
ART ITI. The key of a conservative park policy and the cost of carrying 
out the plan under such a policy (p. 69).......... 20.0. 000s 2—125 
Boston as compared with cities of equal rank of Europe and America 
In the matter of large rural parks (p. 70)...... eree eee seuss 2—126 
Costliness of Central Park and effect on taxation (p. LO) Secr tous 2—126 
necessity of spaciousness to the production of rural scenery a justi- 
fication of the cost of a large park (p. 72)............sseeeers sees 2—128 


LO SNOUT GaP com NN ECOL, NEN Nee eno om 2—129 
gradual advance of public opinion towards a correct understanding 
of the conditions of the value of Central Park (p. Te ere aie tte ae 2—130 
Public repudiation of the purpose of excluding urban and securing 
ruraliscenemin Central Bark (Pato E ate. anaes S 2—131 
T against introduction of public buildings in Central Park a 
Dc eon CN om CG qq ede NR 2—1 


HOG! e Cnociuro (de Wale REM ME cc oaks ale 2—132 
fluctuating plan in laying out Boston Public Garden, and correspond- 
PU ew lac enncrease.nicOsia(pe is) a aea e e a ee eae 2—133 
a brief history of the rural park of Buffalo, with reference to its 
management, cost and value (pp. 78, LEDS sooo cd ROTO s ee 2—134, 135 
Cost of preparing Franklin park less than anticipated, estimates for 
Construction of roads, walks, concourses, structures, ete. (p. 80):. 2—186 
*0st of additions to NewYork, Brooklyn and Philadelphia parks (p. 81), 2—137 
Site of Franklin Park selected discriminatingly for purpose of 
making it the first rural park in the country (p. 81)............ o gigi 
modifications and readjustment of surface of Central Park (p. 81) 2—181 
Cost of materials, stone, gravel, etc., New York, Chicago, and Brook- 
OCDOEBRCS xol ONCE oce QA MN DNU 2—137 
ee of Franklin Park compared with Central Park (p. 82)...... 2—188 
ronditions in Franklin Park compared with Back Bay basin (p. 82).. 2—138 
ex portion of outlay of Franklin Park to be paid in labor (p. 82).... 2—138 
SH cted „completion and estimated cost (p. RET eo cent IIT 2—189 
(omisit cost of preparing Central, Brooklyn, Buffalo, Back Bay 
MN and Franklin Parks (383) Colcnte e OR toes Boe 2—139 
aon euirice cost of Franklin Park, reconstruction and repairs (p. 83), 2—139 
lec ot ^ excessive costliness of maintenance (p. 84)................ 2— 140 
E "nds in nearly all American Park Commissions for mainte- 
Aes ps and results of this lack PASEN dn dO TELE rene 2—140 
and guiBintaining a park equal in area to Franklin Park if laid out 
tral egi similar to the Publie Garden, compared with Cen- 
9Conom: "n and parks of Brooklyn and Buffalo (p. 85)............. 2—141 
MS Y ES substantial work in construction of walls, roofs, bridges, 
blamed b uia Park (p. 85)... eee esee 2—141 
Cont opted for Franklin Park, one that will require few repairs, ex- 
dia 9n roads and walks CE) orc ota to go OA ORES Sencar DAD 2—141 
SES of lesson in conservatism most important for Boston to 
Parr IV. of m the experience of other cities in park making (p. 86)... 2—142 
by which th Ditticulties of Pursuing aSound Policy, and the Means 
the supremae tebe overcomel(p188) 9s... <ul) eese coss 2—145 
idee ae E o a large park may come to have in the Xam 
effect of scient ~, . aaa D agüBot oer dIban e me 
poltial proceoddnge epi... io oo, compared with results of S ie 


Ke of cities to 
tendency. public opinion from without durs i ae T TOU "eu 


effect ) ne CM DO OER, Sr cc onion a NO OOTEO 2—148 
io City of a park project as compared with other public im- 
Tork (209. illustrated by the influence of Central Park on New 
Be sur. Qe 0d p ec ME 2—148 


116 INDEX. 


FRANKLIN PARK — Concluded. Vol. — page 
the element of lastingness as affecting the importance of what is to 
be determined in the early work of a PALKA 05) ee ee A peels! 
the main value of a park dependent on its woods and natural fea- : 
LES (HRY) 0-05 SC - M MCN UP MCN 2—152 
removal of individual trees, from time to time (p. 96) .............. 2—152 
the constantly increasing value of a parla(pW06)*- Se M em ee 2—152 
effect of plantations on the increasing value of a park (D900y 9—152 
value of age in park plantations and artificial elements (pp. 72, 97)... 2—128, 153 
thinning and renewing natural plantations (p. 97)................... 2—153 
renewal of park woodlands (p. 99, note)..................--........ 2—183 
condition of forests in European parks (p. 99, note)................. 2—15% 
profit accruing from attractiveness of a city as a residential place and 
increased value of real estate (p. 99) -nrn I ER E ecules. 2—159 
profit accruing from increased mental and physical vigor, and conse- 3 
quent increased earning capacity (p. 99)...:........Lsssus sess usu. 2—159 
largest earnings to be expected from use of parks by persons of small 
yapan Sipo) ae kent ehe ue ae ae Op. 2—156 
adaptation of parks to the use of invalids (D35103) ee ee 2—159 
PM of a rural park to the parts of a city more distant from it j 
PEASE OA OS o duoc QM ME ce e i Ri, Dec 
the chief end of à large park,— its effect on the human organism 
CRE l00)c* foc cour eR NIME dia Rs eter ime (aka 2—162 
importance of providing the refreshment of rural scenery (p. 107)... 2—163 
spaciousness essential to a park (p. 107)....................-....., 2—163 
effect of early stages of construction work on the natural rural scenery 
OP a park (ps 10S). 6 E K ake ook ex oa as a 1 Dae 2—164 
first results of operations for the improvement of the woodlands of a 
park and the laying out of new plantations (p. 108)............... 2—16 
PART V. The Park as a Department of Education (PTS 09 Ne 2—169 
educational resources of Franklin Park (p.114)..................... 2—1 
FREEPORT STREET TRIANGLE: proposed taking (22nd an., p, 53)..... 5—58 
GAMES: report of landscape architects on provisions for the playing of 
GEXHGD (( CHEN Grec Tbe De 8 amer E es et eom aee ra E 3—21 
(See different games under separate parks.) 
GENERAL CONSIDERATIONS. 
accessibility, economy, adaptability, sanitary advantages (2nd re- E 
LOGS deo JJ] eoooo S cenas cope irl Lum ali us pe 
ee and acreage of different sections of Boston (2d report, T 
posto I ER eoe Ne M MT Mali auam bi 
general plan and scope of iplans(2rerepont epp en REO 1—5 
financial considerations (2nd report, DUO) ater EE acne ae 1-§ 
ae value of lands adjoining parks in other cities (2nd report, 1-9 
AA Ibi 2 i cocooono e Seeisits Magni sc Sows gee a — 
character of improvements, comparison with England and France 1 
(2nd report, p--9) en s eee ee 1-2 
expenditures for improvements (2nd report, p. 9; 10th an., p. 24).... — 1—11, E 
pse of pirke (20d Teror Toa pees eee et © A 1-28 
results in other cities (2nd report, pd) CREE Ne. NE 12 
gauceralischemeN(oth'an-apaU EcL -€— 
effects of suspension of construction work in 1886 (isth amp. 51)... 2—2 
estimated amount required to complete the park system (21st an.. p. -7 
Bi^oond an. p.07; 24th ane a Xr 4—291; 5—57, 1 
report on progress, landscape architect (21st an., p.65).............. 4—57 0 
rural aspect of parks (25th an., p. 3)............................... e 


GOLF. (See Games, Franklin Park.) 


GYMNASIUMS. (See Charlesbank, Wood Island Park, and Paris-street 
Gymnasium.) 
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HARBOR ISLANDS. Vol.— page 


communication from Boston Memorial Association on reforesting 
harbor islands and recommendation of Park Commissioners (13th 


A yes s odode Sued uuopadodDS vacio gouges E COUP 2—9506, 258 
report of landscape architects on reforesting harbor islands (18th 
Dn594n3:52): 4-955399 doe de anos decur ple aa eee 2—264 
Boston bay and harbor approaches (13th an., p. 98)....-..--.-.+--- 2—310 
mapis chana pe HD) Aigo ee AMEE Ae codbe odlse co®t oeeeaeas aguae aes 2—338 
suggestions relating to Great Brewster Island (14th an., p. 30)...... 3—30 
plantations at Wood Island Park under conditions similar to harbor 
islands (23rd an., p. 16; 24th an., p. 15; 25th an., p. 16)... ...... 5—100, 189, 270 
HARRISON SQUARE PARKWAY: route and plan (2nd report, pp. 38, 34), 1—85, 36 
ILLUSTRATIONS. 
ARNOLD ARBORETUM AND BussEY PARK: view in Bussey Park (9th an., A 
D E ud. Lass E de RU frd : NEM, 1—22 
ROU BtreEt entrance (LGN an: P. A0) gc rns siete RO vin e] ea 4—40 
Hemlock woods (9th an., p. 22; 19th an., p. 46; 24th an., p. 16) .... 
^ 1—-231; 4—46; 5—190 
View looking south toward Forest Hills (23rd an., p. 4). ...... 2.1 5—88 
Dinewa (EP QU ESTIS UP) aa 09005: 95285900997 995 09 952590009999 5—106 
n Brook OMi an. Dai I LE dm. chess deem 5—184 
‘ACK Bay Frns: Boylston street arch (Sth an., p. 8)........... gast ds 1—189 
Concreting foundations for retaining-wall (Sth an., p. 10) .........-. 1—191 
redging (Sth an., p. 12) ss «cere eem enne hehehe nr 1—193 
Irsa Hrs (QU I RT OS oo a0 00 ag HOUEO C Ugo odd aise. 4—34 
each north of Agassiz road looking towards Boylston Bridge (18th 
an., p. 24) ..... Ao e REI i uem eg. m C 3—305 
Stony Brook bridge (20th an., p. 44) -sss ise n 4 4—160 
Ove on easterly side (20th an., p. 48)...... jog Genes 4—164 
Agassiz bridge (20th an., D. 66)..00.. eee ennemi 4—182 
lew from Boylston bridge (21st an., p. 62) .... cce 4—298 
Cx oth westerly side of Agassiz bridge (26th an., p. 10).......-...+.4- 5— 304 
RLESBANK: embankment after completion of sea-wall (12th an., p. 14), 2—186 
Men's Gymnasium (15th an., p. 18) ..-... esent 3—11 
Children's Playground (18th an., p. 58) eetere oaase ins avans aaee 3—8339 
Sand courts (18th an., p. 62)..........- ie on un OP 3—8943 
Fn children’s use of Park (25th an., p. 16)... 21-2. eee nn A nx 5—270 
ANKLIN Park: view from Canterbury Hill looking north (9th an., p. 14), 1—223 
jeevemshiankün Park (Oth ana, p. 16) - «eec e deest e e aa 1— 225 
Willa. aN onis Ji cese de a doe TCR TIRTDRET — m 22 
£rading playground (18th an., p. 13)....... akasara iian à : 2—230 
Book, stone structure (13th an., p. 20).......... esee E EAI 2—232 
E Hills from Hagbourne Hill (19th an., p. 44) ....... 0.0.0. seers 4—44 
lew from Scarboro Hill, looking northeast, with sheep in foreground 
EM AM uu M. a pesos Myr sg Eee 4—48 
Pamriage stand shelter (19th an., p. D0)««--- seen ntttete ene 4—50 
Playground, the dedication (15th an., p. 42)... 3—95 
Playground silane e a a coe: 3—99 
e e oes UP wp a ee 3—13 
r c north side, during construction (16th an., p. 20) ......- 3—191 
T dale, north side, completed (16th an., p. 22)... 8—139 
Oprondwuppenrend (Gian! peed) oo. sae quse memi 8—141 
m road, winter view from outlook (16th an., p. 84)....... s.s 3—151 
playground shelter in winter (16th an., p. 36)....... cce 3—153 
Pool south of sunset rock (18th an., p. 44) .....-. cem 3—325 
Mei cott arch, east front (18th dh. pA) eie eese eene tet 3—335 
M for Forest Hills entrance (19th an., p. 42)....... sse 4—42 
wdlicottdale (20th an., p. 54)...........-- opor OR SET 4—110 
W Bodland/path (2lettan’ OO e cu a excuses 4—286 
EA areena e an Poggi ee ee TRE 4—306 
Wilderness (22nd an., p. 1) ue git 
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ILLUSTRATIONS — Concluded. 
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BElayground(2fthianme puce cd Nc P 
Autumn view, near Seaver street (25th an., p. 8)................... 
ib Mrcosbllionso23rd IU EDO cp EMEN 
IGE (HAAN OV saper M MEN 
MARINE PARK: temporary pier and refectory (12th an., pp. 20, 22)...... 2—192, 194 
iron pier in building (13th an., pp. 26, 28)...........-..0 a 2—238, 240 
temporarygpie gean apps 80032) M 2—242, 244 
proposed Marine Aquarium, elevation and plan (19th an., pp. 52,53), — 4— 52, 53 
NrPONSET RIVER: near Mattapan (21st an., PASE T E NT cr 4—294 
OLMSTED PARK (Leverett Park and Jamaica Park): view from Pine 

Bank House (18th an., p. BLU Freee Gece Mee E TN A MO cae asa) 
Pine Bank House (19th an., p. 36; 22nd an., p. 48).................. 4—36; 5—8 
view from south cove (19th an., p. 38) a a a esee LLL 4—38 
moonlight on the pond (19th an., p. sojare e ecc eec o et 4—56 
electric launch (21st an., p. E ME RE dc LM LR. S 4—290 
cleaning ice after snow storm (21st an., ipe tdeo cec eme E A —310 
planing and scraping ice (21st an., p. 78).................5..,...... 4—3814 
sweeping and scraping ice (21st an., p. 82)......................... 4—318 
plan and details of ice plane (21st an., Paje an ep cc eei 4— 390. 
entrance to Pine Bank (28rd an., p. 14).................. sss Loos 5—98 
Jamaica Pondi(z4thian ap: doe Roe on IRR RON ea 5—178 
shore of pond at Pine Bank Cithan p peel 2 25h anes) en ae 5—186, 264 
shore of pond near Perkins street (25th an., p. 22) 0t ak en ct oe e 5— 9m 
westerly shore of Jamaica Pond (26th an., p. AL) Siar, Axe EL T Eo 5— 868 
entrance to Jamaica Pond from Perkins and Chestnut streets (26th d 

a ik D E ee PCM UN PR a 5—302 
DEO CERT and p A8): 8 hile ie d err n dust appli eo ARUM 5—312 

RIVERWAY: sketch of Longwood bridpex20;hsan-apsdo) ee eee 4—162 
Chapel bridge: Foot-bridge near Longwood station (20th an., p. 64), 4—180 
Bellevue-street bridge and foot-bridge (20th an., PAIO eee. o 4—186 
view from Longwood bridge looking south (22nd an., p. 52) ........ 5—52 
view from Longwood bridge looking north (22nd an., p. 64)......... 5—64 
view from the south toward old Longwood bridge (22nd an., p. 56). 5—56 
Bridle-pativbridge (22nd:an.,-p\-60)e. a a c mt eU RN. oe 5—60 
Longwood bridge under construction (23rd Al PTSS E PE 5—122 

West ROXBURY PARKWAY: view in West Roxbury Parkway (20th an., E 

DECRE e e e oeste a a ge ele 4—]11 

Woop ISLAND PARK: skating at gymnasium grounds (21st an., p. 56)... 4— 292 

JAMAICA PARK (Olmsted Park). 

GENERAL DESCRIPTION, ETC. 
boundaries and description (2nd report, pp. 28, 32; Tthan., pp. 22, 

27; 16th.an plete oio 105 ok ae 1—30, 34, 175, 180; 3—14 
route of Jamaica Parkway (2nd report, Dio 2) Pc oC en 1—34 
valuation of lands: necessity for early action (10th Ap os) r 1—258 
draft of act permitting the leasing of estates taken for park pur- A 

poses (10th an., p. 23; 11th an., p. 22)............................ 1—258; 2—22 
importance and advisability of acquiring land (11th an, p. 22; 19th 3 

ansa. 24; doth'an E NM TN es q— 7 CE SDN 2—22, 196; 3—i4 
preliminary action relative to taking land: Jamaica Pond Aqueduct J 

Corporationi (16thian jog) Me cA 3—143 
appropriation and negotiations for land (17th an., pp. 29, 31)........ 3—226, 228 
land negotiations: settlement with Jamaica Pond Aquedu:t Cor- 1 

porationgtfissh ans DASO Eee eee NC UI 3—317 
Francis Parkman memorial (20th an., p. 49)........................ 4 
name changed to Olmsted Park (26th an., Due EM 5—30 

BATHING : proposed bathing arrangements and opposition to plan (19th 128 

phbuslibapisjordt MS UM OH ee Os. Genco acea am AN we: 
UM Ae of plan for open-air bathing (20th an., p. 48).......... m 

swimming-school project (20th an., p. 48; 21st an: p260);-—--- 4—164, z 

BOATING : proposed pavilion (19th an., p. 38; 20th an., p 48) oe eee PES l 
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JAMAICA PARK (Ohnsted Park) — Continued. Vol. — page 
Douce Wher: (ANI an- psp) RE PECORE et teret etes 4—201 
boat service, landings and electric current for launches (21st an., 

DO Bee Te SELECTOR EE OPERE NPEEPCEPE 4—290, 310 
Burrpisos : ground cleared and cellars filled, westerly side (19th an., me 
Der D) 9. me pie Rer uiuos Met ee RIOT UBER acca —' 
md of old buildings on easterly side (19th an., pp. 38, 71)...... 4—38, 77 
removal of buildings of Jamaica Pond Ice Company and on Park- 
man estate (20th an., pp. 48, 85)... ee 0. ease eee enn 4—104, 201 
retention of buildings at Pine Bank and Morse estate for shelter and 
refreshment purposes (20th an., p. 49)... 0.60. apies erse eee eee 4—165 
removal of old laundry building, Pine Bank (23rd an., p. 14).. ...... 5—98 
removal of stable and grading Pine Bank (24th an., pp. 12, 24; 25th 
. Bi nb OUO aet e e a sio cono cones EDEN o ao 5—186, 198, 264 
ine Bank House, retention for shelter and refreshment purposes 
UIT ONG, 3995c Bash) cong noted dado obe ood. app e t 4— 105, 201 
rearrangement for refectory purposes— description (21st an., p. 52), ' 4—288 
partial destruction of house by fire and rebuilding (21st an., p. 15).. 4—311 
use of house for refectory purposes abandoned (22nd an., p. 43)..... 5—48 
house remodelled for Department headquarters (22nd an., p. 48)... . 5—48 
Sower ndan, ap GI e RR a e eee era ueste ace 5—65 
Carriage sheds erected (23rd an., p. 14; 24th an., p. 12)..........-.- 5—98, 186 
cp Photographic views (19th an., p. 36; 22nd an., p. 48)........ 00.00 4.4—380; 5—48 
ONSTRCCTION : items of work completed (23rd an., p. 32; 24th an., p. 
Dn 24; 25th an., p. 25; 26th an. p. 28)..-.. cerner 5—116, 198, 219, 377 
IVES, RIDES, AND WALKS: grading from Perkins to Centre street 
MISEhtuneppa20203) e EIS SOA ekne 09 OG OOo EEUU er 3—307, 934 
Brading drive, ride and walk, easterly side, under contract with 
Saucier Bros. (19th an., pp. 38, 77; 20tlran., pp. 47, 84)..... . 4—38, 77, 163, 200 
grading completed, north-westerly shore, from Chestnut nearly to 
L'orem cust (QUE Blithe yee one be OO QOO a aiga aC QD DURO 5 4—200 
catch-basins and drains built on easterly side (20th an., p. 84). ...... 4—200 


grading drives, walks and slopes, westerly side, from Perkins street 
to Jamaicaway, under contract with W. A. Snow (22nd an., pp. 


Eo oan Nase et Me LRL oet ass saa aaa Ady 00,121 
Srading at Pine Bank and construction of path and road to Pine 
i Pank Honce ouran., Pp: LOU) ie vee sete aE e TTE 5—264, 265 
awene Bonis meet walk i(25thiians Pe Ll) 5 9e EI e 5—265 
evised plans for walks at Pine Bank (20th an., p. T4)..... 0.2. rs eens 4—190 
Walk constructed at Perkins street to continue down west side of 
Bed (Snel torso Gy ibl eU gage CRUDO OO USO" ode dc cape acam as oo 5—98 
parkway from Perkins to Pond and Prince streets constructed and 
y, ODened (20th an.; pp. 47, 88)... censere seres 4—163, 200 
x roads completed, easterly and southerly borders (21st an., "mE 
RM E er teo de — 
Eois Parkman Road, plans for pleasure drive (20th an., p. 75).. .... 4—191 
: ourse of drive (22nd Thal, [eh CE p m Geos E e ore aspe Ret 5—44 
&rading, Sub-grading and macadamizing (22nd an., pp. 44, 65; 23rd 
iil UL Uc c "DE 5—44, 65, 97 
Fup etion O GIS (OLAS niens noo ce c NL, 5—185 
ij. cing, loaming, and planting slopes (24th an., p. 11) ...... «s 5—180 
No Roo C CENE ULM. OE. RESO etd estes uiam 5—185 
Bore LreHriNG : cable and lamps (20th an., p. 85)....... ce 4—201 
apura; bronze fountain by Anne Whitney (20th an., pp. 49, 75). .... 4—165, 191 
z en of site for fountain by Art Commission (20th an., pp. 49, Ad 
Cue m MP RI ee. oi A Ear Sees AERE E —165, It 
"E HOUSE: DCSE ud Steam. m5) E NON a e seer aun one 4-311 
noval of gate-house and construction of manholes and culverts 
NE n n eo. be, mE oot mad bi 5—198 
“AICA Ponp: area (18th an.. p DUM Ae sa Ae m ES 8—312 
Tefopr i m eO p.91)... Qu mL dS cot ed 238 
low ming shore of pond (19th an., p. 88)........... esee 4—38 
ideale | pond (20th an., 7 Napier’ Meee SO m disc ee 4—190 
ava Pond (90th an, P, TA). oe eee nets cee 


vating site of ice-houses (19th an., p. 38; 20th an., p. 41)... -.-- 4—38, 163 


120 INDEX. 


JAMAICA PARK (Olmsted Park) — Concluded. 

filling margin of pond for promenade, Perkins street side and Pine 

Bank, and treatment of westerly side ( 20th an., p. yt See ue "ae 
beach. formation of (20th Chil pure ec LM ct be hs 
construction of coves (20th an., pp. doscb e Pe AA hss eto ey ae 
filling and grading coves (23rd AUT Des EC ee ee PEN 
excavating and loamiing portion of beach to bring foliage line nearer 
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4—184 
4-190 
4—164, 200 
5—99 


5—98 


lowering overflow (23rd an., p. 14; 25th an., p. 25; 26th an., p. 23).5—08, 279, 277 


forming sloping beach at Pond street Ethan apa e DE 5—205 

leakage and overflow from pondN24thrantupsodye wee 5—198 

restoration of shore of pond near Pond street Ethana ip e ss 5—265 

loamirg north and east shores of pond (26th am, p. 9).......,...... 5—363 
(See Illustrations.) 

PLANTATIONS: grading and loaming planting areas (20th an., p. 85)..... 4—901 
loaming and plantin g Prince and Perkins street slopes (23rd an., p. 14), 5—98 
rearrangement of shore of pond (22rd an., 1 0059 Se OPE Ra m M 5—98 
grading, loaming and planting Francis Parkman Road slopes (24th 

SP lem leue ie ON es Leere e n her te 5—185 
hemlock plantation, Perkins street slope (25th an., p. 11)............ 5—265 
loam spaces along shore of pond (25th AND Daley 29). uc ee, ga 5—265, 279 
planting Perkins street slopes (26th an., p. DETHEReE Ou oe oti 5—363 

Steps: built from junction of Perkins and Chestnut streets to Pine 

BARE Ota amp. FMpe e e eoe erm 4—200 
in walk at northerly end of Donde? Tsunami ME 4—3il 
lowering flight of steps at Perkins street (25th an., p. Die LM 5—265 

WATER Pipes: pipes laid along Parkway by Water Department for sup- 

plying abutting estates (19th an., We) > Soe en ie gual 4—ii 
pipes laid for utilizing Jamaica Pond water for road sprinkling, and 

for supplying ponds in Franklin Park (19th an., p. 77; 20th an,, p. 

ee ee ee AO. UNA be aT 4—77, 200: 5—60 
water pipe, Francis Parkman Road Erdan apas tee M us m 5—121 

WALLs: wall on Pond street shore, railing and proposed vines (20th 

este ere: umor eue eee sh 3 ek, EE RE 4—163, 200 
wall on Pond street shore substituted for beach as engineering neces- 

sity (20th an., HMM A ke e. c T M EM 4—190 
retaining walls around cove (ZO Chan pas LEN 4— 900 
retaining wall for Supporting drive, westerly side. and boundary b 

walls (23rd an.. p. 57; 24th an., p. 12; 25th an. p. 25)...... ,5—4121, 186, 279 
removal of top of Pond street wall and restoration of shore (25th an., 

PURIS LACAN E ek ae RE MS 5—20 

LANDS. 
examinations and surveys (1st report, p. 1; 2nd annual report, p. 1; 

Oth TOPO E EE e ues qum ele S MEN 1—1, 87, 91 
increased value of lands adjoining parks in other cities (2nd report, 9 
De F)an+ +» oorr Ne rat CARRERA RETE rz cent ole D e i= 
provision for purchase by public park loan or taking (2nd report, 1—10 

p. 8) cM RM O 2 pec DP T — 
bonding lànds and City Council order (4th reponi. pad c cd ju: 
form of bond, expiration, etc, (4th PEONES DPA ro vr Ae 1—4, 4 
buildings on land bonded and objections of owners of lands (4th 1 

332. Qua RM REN Un ooo OUT a eo en aa: 1—4 
tables showing locations, areas, owners. valuations and rates of lands 6 

bonded (4th report, pp. 6-42)...... 02. BE ME 1—50-8 
changes in the tax valuation of lands assessed for betterments (8th 1-149 

— om ERE nn RE MR "T 
manner of securing lands, price and diffieulties (6th report. pp. 2, à, 1—92, 95 
settlements, Franklin and Marine Parks (9th an.. p. 23; 10th an., p.24, 1—282, E 
fand suis(übfihian. piate NN up Mode nod 
outstanding area of lands, Franklin Park Githtans oe e 204 
unsettled elaims (12th an., p. 98)........ eee LOT 2—H 


INDEX. All 
TANDS — Concluded. Vol.—page 


inadequacy of appropriation for Muddy river lands and need of ad-- 
ditional land for Longwood entrance to Back Bay Park and for 
Arborway and recommendation for loan of $1,000,000 (12th an., 


O10} ee MOM mec Aten THES aoe cute es HE 2—198 
need of $350,000 for unsettled land damages (12th an., p. 26)........ 2—198 
land negotiations for connection of Parkway with new Beacon street 

IMUPROVEDION tIS tan wp: 24) ee ee ee See ce oe 2—236 
necessity of appropriations to complete the taking of Parkway lands 

(GLO Ge aes. 63525) EO ceterae eats Sse aote Mey ces coe Deere. udis 2—237 
cost of the Parkway and considerations bearing upon the same (13th 

Gites 3b e lonou ai oho bo ode afinonecoqenügoccogomog GEN gorse Gusti 2—240 
legislative action relative to additional lands for parks and parkways 

ian: PeO) ies severe See LEE Bh cmd emnes 8—20 
amount necessary to complete taking of lands for park system (15th 

Ch PLE NO aa oN SMT bir cafe, Re PN LEE 3—76 
loan of $600,000 authorized for lands, and action of Board thereunder 

QUO BIN a n9 ped). MN MS ca E er corer ertt tasse EE irre tefta 3—141 
recommendation for loan of $1,000,000 for parkway land (16th an., 

Dp. 824828) T CANO deut. I ae Ne I ovem 3—-141, 145 
loan of $1,000,000 authorized for parkway lands (17th an., pp. 29, 31), 3--226, 228 
Parkway land negotiations (18th an.. p. 30)......... lessen 3—311 
offer of land for parkway, South Bay (19th an., p. 44)... .........7 2, 4—44 
influence of publie parks on real estate (21st an., p. 63).......-..-.. 4—299 
Cost of Back Bay and Franklin Park lands (21st an., pp. 63, 64)...... 4—-299, 300 
average cost of land in park system (21st an., p. 64)........... je. 4—300 


(See Loans, Betterments, Taxes, Restrictions, also the different 
parks, parkways, and playgrounds.) 
DSCAPE ARCHITECT. (See Olmsted.) 


EVERE 
G ERETT PARK. (Olmsted Park.) 
NERAL DESCRIPTION, ETC. : 


Y 
“AN 


iU 


ENEE (PEEN D OL MAM aD EC LE dad ae ke o 1—179; 4--37 
Roam’ changed to Olmsted Park (26th an., p. 4)...-.-.....-..+..---- 5—358 
Coc E canuransementsm2lstin (pou4).. mops er ince ae sisse 4—310 

“STRUCTION : date of possible completion of park (19th an., p. Sth Rs 4—38 

Progress with aid of Street Department force (20th an., p. 46)....... 4—162 

poulderememovedu tt anne 12) ono do o ONSE uot od NIE TENTER 5—186 

Slade constructed on site of Natural History pools (25th an., p. 11).. 5—205 

Items of work completed (23rd an., p. 31; 25th an., p. 25; 26th an. 

Dra TRE Racstasfecaecn CT EET Bs PEUT rm uoc 5—115, 279; 377 
“INS. CATCH-BASINS AND SEWERS: drains and catch-basins built, 
also drains with gates and manholes for controlling flow of water 

d in small ponds (19th an.. p. 76; 20th an., p. 83)..........0 see cues 4—76, 199 

rain built from pump well (21st an., p. 13)..... eee 4—310 
Sewer from Pond avenue to Castleton street, with branch to Perkins 

rec c hei eae hs sese as ges 4—310 

oe pad catch-basin from Bynner street to Leverett Pond (22nd an., oF 

$ AONE G a A PD T Oy) CHE E N QOO EN o 

Das laid to take leakage from Jamaica Pond (24th an., p. 24) ..... 5—198 
farm cae AND WALKS; grading, removal of ledge and surfacing 

drains ey PP. 38, 16; 20th an., pp. 82, 83) .......... ihe. dte 4—38, 76, 198, 199 

med End cac Ba Sins (than, pTO) ea a xt rcm 4—16 
8) opened from Tremont street to Perkins street (20th an., pp. 46, 158008 
Fons designed for Natural History purposes (20th an., p. 14). ...... 4—190 
"eR urnished by Cape Ann Granite Co. (20th an., p. 83),.........- 4—199 
S p pai and large part of walks completed (20th an., pp. 46, 84).. 4—162, 200 
rome completed except on hill north of Ward's pond (21st an., p. 14), 4—310 
5 ent of paths at Ward's pond (25rd an., p. 14; 25th an., pp. T 

eg, RE MSS SIEM UO C HE RT E E T 5—99, 205, 
Gp, Slectric Hehtsiagdicable20than ep LU EIL T 4—200 

am parkway to Perkins street, under contract with Moulton & 

Mahoney (hithan sro. 49. 3 due EA oo on a 3—267 


Stading rounds, easterly sicles(20ui an SDN eee eee ee 4—163 


T INDEX. 


LEVERETT PARK (Olmsted Park) — Concluded. Vol.— page 
grading and loaming slope on Nickerson estate (20th an., p. 82)..... 4 198 
grading site of pumping station (24th an., p. 23)...............2.... 5—197 
Sradingandsexcaw tuition (Zo EL) alien) 625) eet rene et eee 5—982 
grading and planting shores of Ward's Pond (26th an., p. 8)......... 5—362 


(See Drives, Rides and Walks.) 
PLANTATIONS: grading, loaming, and planting (19th an., p. 15, 20th an 


iy 

pp: SARSA cg? detta spa TAE eer - e cc EE PE Pr cc net erm 4—%5, 198, 200, 310 
rearrangement of plantations (24th amn p.12)................. 0.005. 5—186 
kalmias, rhododendrons, azaleas and water plants (24th an., p. 12; 

zoman pio 162 6t hans; apri Sereni aer acce E 5—186, 266, 363 
removal of portion of shrub border and lengthening of lawn (25th 

an M ps JO ene ie eae octo Oh COR MD | en ne | 5—265 
removal of paths and loaming (25th an., pA e e lesse. 5—206 
planting shores of Ward's pond (26th an., p.8)................0005 5—302 

Ronpsmelevereti pond'area (19th an.. Ppa 30 ae ae mee 550-099 A 3a 
Natural History pools, completion of chain of pools (19th an., pp. 37, 

HONEC S a uw. en Ser Me | ems DM. cT a e 4—37, 75 
arrangement for controlling flow of water (19th an., p. 76).......... 4—7 
landscape architect's reference to the arrangement of pools and paths 

(OLI. amparar ee Mica de petite c aote ac n EH ean 4—190 
filling pools and construction of glade (23d an., p. 14, 24th an., pp. 

12 e; o5thian e poji). qu Mte APR OH E ouo ee 5—98, 186, 198, 265 
Ward's Pond, area and completion (19th an., pp. 97, 76)............ 4—37, 10 
planting with water plants (25th an., p. 12)........... 2.0.00 esee. 5—200 
Willow Pond, completedi(io than mp0. eA a 4—10 

PUMPING STATION: transfer to Park Department (18th an., p. 32)..... 383—313 
repairs to pumping station and machinery (21st an., p. 14)........... 4—310 
dram tromepumip-sve ln (2stean pct ERR 4—31U 
water-pipe to supply Franklin Park ponds (20th an., p. 88; 22d an., » 

DE 9 S PME LS ee oS 4—199; 5—60 
Tenaunsqoddian epo uj eec cr WE c TR RC Ta nr 5—121 
leakage and overflow from pond (24th an., p. 24)....... 0.0... .20005- 5—198 
removal of pumping station (24th an., pp. 12, 23)................... 5—186, 1% 

STREETS: Chestnut and Perkins streets, grade and location changed E. 

e ateti 10% TLD ene seco Tum o MENU ET 4— io 

Stading and mwad eninge (20, hans ppWA0 537897799029 en ee ee 4—162, 19 


WALLS: retaining walls, Perkins and Chestnut streets and on Nickerson 
estate, built under contracts with Moulton & O’Mahoney and 


denis KONE (0 OR Eni. ae S2) on e 4— 162, 1% 
rustic masonry walls, easterly side Leverett pond (20th an., p. 82).. 1 
pointing Perkins street wall (21st an. p. 4)..... E esee aai 
fence on Chestnut street wall (21st an., p. 4) a cece ee eee 4—3] 
WATER AND ena water pipes laid and stand-pipes erected (19th m 
dn qu 16) T Om xx e c 
curan and gas-pipes lowered in Perkins and Chestnut streets (20th ge 
anmpa4d6 5o) Goon E up a Er 4—102, 1 
water-pipe laid from pumping station to supply Franklin Park pond = 06 
(20LIITan p 562205 n 1p; GN a a e ER 4—199; 9— 
LIQUOR LICENSES. 
hearing before Board of Police by applicants for park refectories -4 
(PONE NTRS PaaS ae e C e a TES a a DN. 2 
LOANS. 


recommendation Joint Standing Committee on Common and Public 
Grounds for loan of $5,000,000; laid on table in Common Council 
(Cali eee oe es geen noie a COS ss so SAAD Grin Ade Bock PELLI 10 

public park loan for purchase or taking of lands (2d report, p. 8)... 1— 


order authorizing $450,000 for Back Bay lands and proceedings there- a1 
under (Gthireport, p dan cep ei) NER  OE 1= Wee 
loans authorized: $1,310,000 (ith an: PAO e ae sss ee 14 
loan of $200,000 for Muddy river lands (7th an., p. quy. ae AE SUR 1169 
loan of $300,000 for Charles river embankment (Tth an., p. 16)....... 1108 
loan of $60,000 for Arnold Arboretum (Tth an., p. 18; 8th an., p. 17), 1—1 (d. 


INDEX. 123 
LOANS. Concluded. ABE onmes 
loan of $600.000 for West Roxbury Park (Franklin Park) (7th an., NE 
e o E ROLLS CO ETTE OE estas Dee Ono uv N == 
loan of $100,000 for City Point Park (Marine Park) (7th an., p. 19).. 1—172 
Pan of $50,000 for East Boston Park (Wood Island Park) (7th an., p. m 
5 OTOUMER ences tU T EOS Ono TS NODE SOE 5 E MOERORE LO meu 
loan for Brighton Park ($200,000), failed to pass, new order intro- 
Kredit hane NP) ERE LE MM E d AL Qs 1—178 
new loans authorized to be negotiated only as money is called for 
tojmeet land damages (76h an p.928): ee TU. - ane eee ele es see 1—481 
recommendation for loan of $350.000 for land for Jamaica Park (10th 
Bhi. [e, 285 TWA creas Cee ON cone yee PL) Bo EL Lol 1—248; 2—22, 196 
recommendation for loan of $100,000 for Arborway lands, and need 
of additional loan for Back Bay lands and unsettled land damages 
arenam iy CB le ALON TENE ELH an Ore 2 REL EE SIS eee fe tera 2—23, 198 
request for loan of $20,000 for land at junction of Walnut avenue 
andaSieonamey:sireeti(ldthinnasupdi9)e E ecc. eel. re urea e an 2—19 
loan of $50,000 for sea-wall, Charlesbank (11th an., p. 22)..........- 2—22 
Ü-year loan of $5,000,000 for improvement of parks, recommended 
Qiiid. Gals, ja, Pine PATI CHEN ig) ok). Se USOS RD RODEO 2—25, 186 
loan of $2,500,000 authorized for park construction (12th an., p. 18).. 2—185 
Tequest for $300,000 for parkway from Dorchester street to Marine 
APE Ochi ant epee DEP E Mem Ne od sadi vomere Mes 2— 239 
oan of $600,000 for parkway lands authorized (14th an., p. 20; 
PSeieaneen nee) 3 6t hianpWp «2o. 999.2 Doc Jet termici 8—20, 74,76, 141 
Tequest for $250,000 for Charlestown Park (15th an., p. 42).... ...... —95 


$1,000,000 for lands (16th an., pp. 24,98) o o uendi aaien dedas 
additional loan of $2,500,000 for construction and $1,000,000 for lands 
i e i an PESO) CT TRO LIRE. 
- E OD N recommended for construction and lands (21st an., 
p n $300,000 authorized for land at the North End (19th an., 


loan of $1,000,000 for land and construction authorized (22d an., p. 44), 

commendation of further loan of. $1,000,000 for park construction 
l (22d an., p. 57) 
oan of $500,000 


for park construction authorized, and request for 


gap tther loan GLE LIL TOO E ery IS) ide Sena Baee GbedGe om oe 
TR of $500,000 for playgrounds authorized (24th an., p. 4)....-.-- 
S 5. $150,000 for Chestnut Hill Park lands authorized (25th an., 


m 
'AINTEN ANGE, 


ure 4 of (23d an., pp. 3, 28; 25th an., pp. 3, 4)... 5—81, 
Inaneial statements for Annual Cost of Maintenance.) 


MARIN 
ART) z A 
WANE PARK, (City Point, South Boston.) 


HENE i 
d onore ETC.: 
Aries, a A ; 

area and as. Ae er tion and map. (2nd report, p. 24)... 


assessed valuation (5th i ONG, os, ee doe eee > = Se 
AdVISSETIS Minn apio) S Le: I 
xi 9f controlling flats beyond Commissioners’ line (5th an., 


loan auth 


and negotiations (Sth ADU RERUM" 
ANDATI ED. Paty E ak tees ga ee ss ot E 
soured (BEhu an. apa2 aeaea a a a “ane 
iti me for laying out, with plan (9th an., p. 24).-.-.--+-+- 
RIS R Legislature suggested "E a of flats between City 
oe Castleisland (9th an.. paca) 9 007 7 211 2555 eee 
al of landing and buildings (10th an., pp. 20, 30)... 


,8—141, 145 
3—227 
4-299 


4—50 
5—44 


5—51 


5—17T 


5—118 
5—259 


112, 257, 258 


1—26 
1—128 
1—129 
1—172 
1—208 
1—224 
1—233 
1—238 
1—234 


1—255, 265 


124 INDEX. 


MARINE PARK — Continued. ‘ Vol.— page 
JandisettlementisNiothWanssps zip ec T 1—359 
grant of flats east of Q street (11th an., p. 20) .......... usse 0.00.00 2—20 
proposed extension north of present area (i2th an., p.19; 13th an., 

De 20). «e$ ee E T | ed. Sie e CHE t 2—191, 241 
preliminary study for plan of Pleasure Bay (12th an., p. 20). ...... 2— 192 
number of visitors to park (13th an., pp. 32, 82)....-.......... 2005. 2—244, 294 
Darbomtiness othian PP: 23; 24A) v 8—76, TT 
plans and report of landscape architect (15th an., p. 25)............. Ste 
report of U. S. Harbor Line Board on extension of lines at City 

Roine (ICEMAT mp-40)mC cce AULAM b> RC tbt cai SMS 

Boat SERVICE: repairs to wharf for temporary landing (20th an., p. 90). 4—206 
establishment of boat-service, including steam and naphtha launches 

(PASHAN EPIO EE c ome e de dte MPO ue. Sal Wee Ru 4— 290 
boat-service to Squantum, Castle Island, and North End Beach (25th 

An prs E Nu EU A mw UO. UT ITT 5—272 
proposed removal of old landing (25th arm pS) See ee eee 5—272 
dredgimpegchannel (ist anti pp. 54.) S0) TT 4—290, 316 

CASTLE y cmn TEMPORARY BRIDGE: see Bridges, contract with Wm. 

L. MiHer. 

Concerts: by Municipal band (24th an., p. 16; 25th an., p. 18).......... 5—190, 272 
CONCESSION: floating cheatrel(2ilstane PAROITA S NUM NNNM GL 4316 
CoxsTRUCTION: items of work completed (24th an., p. 27; 25th an., p. 28, 

aT o e e uve due REM ap couaerc AUF o E 5—201, 282, 379 


Drains: gutters and catch-basins (19th an., p. 83; 20th an., pp. 58, 90)..4—83, 174, 206 
DRIVES AND WALKS: ornamental curb on line of Q street, contract with 


Lainsville Granite Company (14th an., pp. 18, 41)..... .......... 3—18, 41 
walk from Q street relaid (16th an., p. 52).............s cece aaa S — Ind 
sub-grading drives and walks south of Broadway entrance (18th am., 

Oop ae a eee eons pee c INPUNE DONE nt 3—309, 338 
possible completion of roads and walks (ui Bthransbrdo) e ce e 3— 926 
plank walks (19th an., pp. 45, Som cOLlnalien ps 90) PER 4—45, 83, 206 
paving blocks furnished under contract with Perkins & White (19th 

ansWpWSg creer T ME ee Mg eg un. c D & 4—88 
drive from Broadway to Sixth street nearly completed (19th an., pp. 

45, 88)7- E ee ERN UL o EK UM eene ME Br ME 4—45, 88 
surfacing shore drive and walk (20th an., pp. 58, 90)................ 4—1714, 206 


E309: (DN MCI eR NEM 2202, 292 
electric lights on bridge (18th an., p. 58; 19th an., pp. 45, 83) ....3— 389; 4—45, 83 


cables and lights (20th an., pp. 58, 90)...........sssulseee cee sese 4—174, 206 

Fences: temporary fence built on proposed street line (10th an., p. 31).. 1—266 
fencing bathing beach suggested (22nd an., p. 63)................... 5—63 
removal of fences and Opening lawns, results to trees, shrubs and 

turf 4oh.an. sp NE ee CPC LACE NR DE UU Mm mn 5—190 

FILLING: cellars and grounds from which buildings were removed (9th 

ani p: 15; TOLBn ND DNO ONG NN MC M 1—224, 255, 208 
filling Hats (13 thia ner E ae rie d c NUN 2—391 
contract with Joseph E. White for filling southerly portion of park 

(aih an. pp.18. 00 peers Wu c e a ND 3—ī1, 108 
contract made with Perkins & White for filling park north of Broad- 

way (M6than:; pp.s20 091] MN ean dont k ER MN 8—131, 174 
filling dredged from Pleasure Bay and deposited on shore under con- 

Wachs (16th ani; pp. 20PPQUMMNE c. e. monec 5—197012 
amount of filling deposited under contracts (17th an., p. 28, 74). ..... 3—925, 211 
filling area designed for aquarium (18th an., pp. 28, 44, 57; 19th an., 

eee: — "-—— TN Or eee e 
contract with Perkins & White completed, amount deposited (19th 

ans péSd) cR A c. cn E omo PR S aa 4—83 
filling south point from shore to iron pier, under contract with Wm. P 

L. Miller (20th an., pp. 57, 90; 21st anm., p. 19).................. 4178, 200. E. 


Fuagstarr and flag raising (20th an., PAo0 a Plc 


INDEX. T25 


MARINE PARK — Continued. Vol.—page 
ERAS ING Gba Po BS) E op coos ObendGe cond aaoReGbopeopaope dace 2—35 
eis AMER EEN Gh, DNI E E E: 2—291 
grounds south of Broadway extension graded (18th an., p. 28)....... 8—309 
sub-grading drives and walks from Broadway to Sixth street, under 

contract with Perkins & White (18th an., pp. 28, 57).........--.. 8—309, 338 
grading shore south of Broadway, under contract with Perkins & 

White, completed (19th an., pp. 45, 83)...... een n 4—45, 83 
grading site of old refectory (22nd an., p. 69)... ... cele 5—69 

EAD-HOUSE: description and sketch (20th an., pp. 57, 90)......-.....-- 4—1*3, 206 
completion (isin ith, yh Css CORRIERE enam E CRISIS 4—315 
opening by arrangement with L. E. Bow (22nd an., pp. 47, 68). ...... 5—47, 68 
Sgrattito repairs (24th an., p. 16)iic.. 0... 9 re Ree etr $—190 

.. proposed extension of bath-houses (24th an., p. 160)............ sees 5—190 

SATURAL HISTORY AQUARIUM: construction of pools (18th an., pp. 28, 44), 3—309, 325 

filling and grading site and description of same (19th an., p. 44).... 4—44 
treatment of grounds surrounding pools (28rd an., p. 17 ; 24th an., p. 

Wr 25 thane pae depre ise a e vetere s ts 5—101, 190, 271 

» Connection of pools with sea water (26th an., p. 13)...-.......---.-- 5—36T 
TIER : contract with Benjamin Young for temporary wooden pier, descrip- 

WON (NN Ae, wees Sh eoose aoedd sc ooo T ISO NORUUUE cgogedecsemn 2—21, 35 
temporary wooden pier completed and lighted (12th an, pp. 18, 30)... 2—190, 202 
illustrations (12th an., pp. 20, 22; 18th an., p. 30, 32)......... 2——192, 194, 242, 244 
contract with Builders Iron Foundry for permanent iron pier (13th 
_ files TH LOE encom copgadee sa 4007 og naddan ne ae OE aD Oebl: 5 . 2—228, 292 
illustrations of iron pier in building (18th an., pp. 26, 28)........... 2—238, 240 
contract with Schailer & Schniglau for four additional spans (14th 

Gh. Ts diy cul) noce cen coe OO TQDC a aOcrapdn 8—18, 41 
Progress on pier and connection between wooden and iron piers (14th 

Bits qoo. TE ZO: c de een cu ER nNOS BIN CODO dabei NDS 8—18, 40 
Contract with Joseph E. White, for pier head description and prog- 

TESS (LOthwans, ppl SPA) aeree Tue cose Se restait ake (efto a eva eran n 3—11, 107 
Progress on iron pier and additional span contracted for (15th an., pp. 

BUS edly. ooo 68500 RUM pet Eme da tet. eee p, estes perse. 8—11, 107 
Pier and pier-head completed (16th an., pp. 20,57). ........ see 83—137, 174 
Settees (17th an., p. 74).... ... do: IDEO E ese REIS Dareus Mm 3—211 

amage to iron pier caused by settlement of filling and repairs on 

Same (21st an.. p. 79; 42nd an., p. 68)........ eee ee cee —315; 5—68 
Cracks and repairs on pier columns (23rd an., p. 88)......... eese 5—123 
removal of landward end of temporary pier (19th an., pp. 45, 83; 

BUS Git gb Wil eo ERO ELI ULIS. eae george 4—45, 83, 206 


i 4S, TH Sunem PA a a cee Gar 3— 925, 271, 809, 338 
RT site of old refectory building (22nd an., p. 69)............. 5—69 
es appearance of trees and treatment of plantations (23rd an., T 
loaming grounds surrounding Natural History pools and proposed 
nd of trees and shrubbery (24th an.. p. 16)........ sss eee 5—190 
fea and planting Q street border (24th an., p. 16)..........-... 5—190 
sult on trees, shrubs and turf of opening lawns to the public (24th 
quy- o aod ooe 06 fn aana COURSE COD an nee Ee ELE, 5—190 
Planting grounds surrounding pools (25th an., p. 17)...-. 6-25 eens 5-271 
E between walk and driveway (25th an., p. 11). ...... cesses 5—271 
URT med and planted with shade trees (25th an.. p. 18; 26th an., p. 18).. 5272, 367 
Coup LANDING AND SHELTER: erected (25th an., Dp a2) A: oe 5—272, 281 
a E NR on wooden pier by U. S. Lighthouse Depart- 
Rag. and underground wire laid (21st an., p. 80) ...-.....-.----:: 4—316 


inns d62 2 PC a eB 1—255, 265; 2—21 
SE An ae a o otto otn HEP aom cd 2—2092, 291 
Temoved (22nd an., p. 69) 5—69 
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MARINE PARK — Concluded. Vol.— page 
STATUES: erection of statue of Admiral Farragut (19th an., pp. 45, 83).. 4—45, 83 
STREETS: building of Q street suggested (10th an., p. 20)................ 1—255 

Q street widened and streets running easterly discontinued (11th an., , 
[D> 21) Pe cm e e ole s WE AX XX RET C — 
Q and First streets being constructed by Paving Department (12th 
ET URIS) oops ouai edes eec teen cit: P Mee OE DAMM 2—190 
objections to width of sidewalks on Q street and reply of Board (15th 
andp 120) re S. ohare. see ee A tage s cone eng ok 8—19 
width of sidewalk on easterly side of Q street established by order 
og oarde A denmen (othian. pa 30) PEE TOI 3—83 
contract with Perkins & White for building a bulkhead on easterly 
In CrOUG Est ree t (rtm amespy) 2G: Erb e ane meen ea 3—225, 271 
sprinkling driveway by Street Department (istam p SO) ae oe 4—316 
WATER PIPES: service pipe to refectory (14th an ie Lees ee eae 3—41 
pipe laid to Castle Island (19th an., pp. 45, 83)..................... 4—45, 83 
pipes laid to pier and hydrants set (20th an., pp. 93,400) cere ec 4— 174, 206 


children's playground (17th an., pp. 56, 58)......... 00... cesses 38—253, 259 


p. 99; 18th an., p. 61; 19th an., p. 88; 20th an., p. 95; 21st an., p. 
ST; 28rd an., p. 79; 24th an., p. 69; 25th an., p. 73; 26th an., p.69)... 3—256, 342 
4—88, 211, 323; 5—163, 243, 327, 423 
METROPOLITAN PARKS, 
contemplated system of parks (3rd report, pp. 1, 2)................. 1—43, 44 
(See statutes.) 
MORTON STREET. (See Streets, Franklin Park.) 


MUDDY RIVER. 
proposed diversion of channel and disposition of sewerage (6th report. 


D-O)We. Dipl toe i ea iti ro pli eer de * roto ace WM e 1—92 
disposition of water, joint action with Brookline urged (4th an., p. 1), 1—100 
treatment of, report by F. L. Olmsted (5th an.. pp. 7, 10, ET ee 1—116,119,120 
length of covered channel and method of construction (8th an., p. 12), 1—19 
completion of covered channel (9th an., p. LAR EN E ES 1—223 
stone for gate-chamber (9th an., p. 15) ..............csese cess eere 1—2% 
gate-house completed, description (uit hransepsslio) wee ar: a 1—251 
damage to covered channel by construction of sewer (10th an., pp. d 

or Li e coco do Soci eee nn a ie ee cae ta eel 1260, 267 
completion of wooden conduit and gate-house (10th an., p. 20)....... 1—26* 
repair of covered channel (than app dawsa d ONE ME Rs eue 2—15, 9 
fréeshet (U2 Raney?) pee, c uM MM M e n gw 9—201 
interior bracing of conduit Sthan pAs lise ecce ee Scie 9-293 
examination of conduit (13th an., p. 81)............................ 2—293 
condition of covered channel (17th an., p. 69)....................... 3—200 
gate-chamber, window frames, and sashes (17th an., 109) ae 3—266 
portion of channel cleaned of deposits (19th an., p. 72)............. 4 
increased flow owing to improvement of brook channels in Brookline 2 

(I9tlfan- pwi2) c ce c HTML 4d 
repairs to gates, necessity of rebuilding damaged portion of conduit 5 

(20;hran-dp- 19)... co EE MM bee eae pe 
water raised to highest level (20th an., p. 46)....................... uu 
automatic gate-chamber (25th an., p. 24)........................... 5—21 
automatic tide-gates placed in culvert under Brookline avenue (24th 76 

au., p. 23; 25th an., p. 24; 26th an., pp. 10, 22)............. 5—197, 278, 364, 3! 

MYSTIC PLAYGROUND. A 
Proposedisites2ndyans spss). "c M 
location, area and condition for use (23rd an., p. L5) ENT E TREE A 57 498 
emderesupiacet24thganoEp. 09) €. c c 2, 288 
fences othian: PPEZO oy Ee Per DID ue eae ea 5—2 E 310 

5 
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NATURAL HISTORY GARDENS. (See Boston Society of Natural 
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Vol. — page 


History). 
NEPONSET PLAYGROUND. 
taking 18 acres marsh land (22nd an., p. 53). ........... seen cece ees 5—53 
SuUnveys (22nd an- DAO) E e eae HER m ee a qr m 5—70 
location, area and condition for use (23rd an., p. 26)...........--.4 5—110 
ONG inps (PERG (iy 2 E ER s e n DE 5—111 
bulkhead and tide-gates, easterly side Tenean street (23rd.an., p. 41). 5—125 
partial development of the grounds for playground purposes (24th 
. Wu TL ME) ooguoo coo t Shosgacono de dob nO S3 ^ DUO prod $—192 
items of work completed (24th an., p. 28)......-.2...........--.-+- 5—202 
Halle CRW Dinh el) WAM aos civebad poogh coke: 5 utm een ae 5—273 
Skating area enlarged (20th An: Pa 1Y) setae sacri a e ds es 5—273 
x draining filling and loaming (26th an., pp. 15, 21). ......... sese 5—369, 381 
"EPONSET VALLEY. 
NE Proposed parkway connections (21st an., p. 59)........... serret saco 4—295 
VOPTUNE ROAD. (See Wood Island Park.) 
COMENCLATURE. 
preliminary names for different park sections (2nd report, p. 3$).... 1—40 
Eucrances Back Bayi Rare (Druan D EO) ee a ene uss a): 0 nie 1—219 
oade g Backi Bay Parki (Othann soy TU), As eer NA Seno um 1—220 
Bivalte Ike De eral Olan, jis 20) T UT eT PER 1—229 
MVeoculsland Park (Dihraf.q4DN29) 0 08 00 0 e Lot e 1—234 
Takhe Park (ith an., p. 19) e ome eee TR e 2—18 
The Fens (13th an., pp. 20-22)......... Deer Sho fico od G00... do onc doce 2—232-234 
Parkway and sections Gsm ana (oh PAS ao ok rc ao RUPEE TS 2—234 
landscape architect's suggestions (13th an., p. 64).......--.-.. eee. 2—276 
barkways (18th an., p. 84)......... SesanosdcBBpedb cabs ode dob ooo99 T 83—815 
Bussey Park (21st an., p. 58)....2. nee pM ee 4—994 
names of Leverett and Jamaica Parks changed to Olmsted Park (26th 
Qc aD TP er d etel RUSS scope vectes dodd.asot oboe qe OO eos om 5—358 
Xo (See Park Statistics.) 
RTH BRIGHTON PLAYGROUND. 
Cost of lands and surveys (20th an., p. Tiyasa nuenak dua aaia None 4—187 
Buoposediadditoni(27ndisn pi) a he ee eee T. oa hs oe 5—53 
Preparation of three acres for playground purposes (24th an., p. 18; 
25th an., p. DUME EE eee «MG ux eves E E N EE EE EE 5—192, 274 
Proposed Saine pool (24th anp- 19). e a a e IS Ss cra 5—193 
8rading and drainage plans (25th an., p. 29) cema. -as «asrasa sie saaie 5—283 
Tene (PHI enn a ETT REO NENNEN De 5—371 
B Ob workscompleted (26th an., p. 26) «2-957 eo 1492-7 7- 3-0] 9 - 5—380 
atus Sees CUE, Tae SR o Rte nee Ires reo EA 5—311 
EH END BEACH. 
NERAL DESCRIPTION, ETC. 
Ecco carmon (Moun eana erem 4—50 


ra ing lands and surveys (19th an., pp. 50, 86)... e.. 0.000. cess eee e es 4—50, 86 
me of landscape architect; description of plan (20th an., p. 76).... 4—192 
Bo OU GDDFODPETHIOR (end an. DPA. os... en. derent 5—44 
a E of grounds (28rd an., p. 19; 94th an., p. 13) ......---.---- 53—103, 187 
anas tara erscteditode inae. URS PRA XLI co. RS 5—103 
imm l-stand renmoveutbth nn e DIMie) e EN E LS eoe. Too 5—272 
seroma and wooden wharves removed (20th an., pp. 60, 94).....--- 4—176, 210 


ans and specifications f ini i ildi i, 
houses (22nd an., pp. dis ico mee e poi 
Contract with Alex “Me: 


ander McInnis, for promenade and bath-house 


5—44, 63, 69 


Piers, cost and descripti 3r 102, 123 
EE scription (23rd ann pP Le a0) ee e M 5 , 

teProaches to beach from bath-houses ro A (Ooo AONA Da 5—124, 125 

- rre of bath-houses and beach to Bath Department (24th an., SE 
a € 
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NORTH END BEACH — Concluded. Vol, — page 
CONSTRUCTION: application for permission to excavate and fill (20th 
an gn) nM, cao au E e a e e como succ ao Oe ae 4—176 
contract with Trumbull & Ryan for grading and building walls and 
dirais (2 ISEAN 0s 22nd ane eGo) lee EE cc. 4288, 816; 5—69 
contract with Perkins & White for completing section between 
Charter and Commercial streets (22nd an., p. 69) ................ 5—69 
contract with Wm. L. Miller for wall on westerly dock (22nd an., p. 
(EE ORIEL ED ED BO) > LP s 5—69, 123 
items of work completed (23rd an., p. 35; 24th an., p. 28)............ 5—119, 202 
DRAINS and eatch-basins (21st an., p. 80; 22nd an., pp. 44, 69)........ 4—816; 5—44, 69 
drains built to connect bath-houses with sewer (23rd an., p. 41)..... 5—125 
FENCES: railing on piers, built under contract with James Russell Boiler 
Works Co., description and cost (23rd an., p. 40)............ 2.6.6. 5—124 
erection of iron picket fence on north line (24th an., p. 14).......... 5—188 
PLANTATIONS: grass and shrubbery not practicable (23rd an., p. 19).. 5—103 
free space loamed (24th an., PALS) e 0.02 2-2-2 +s eee oe 4 5—187 
Warrs: wall on line of Commercial street, built under contract with 
Trumbull & Ryan (21st an., p. 80; 22nd an., p. 69)...............- 4316; 5—69 
walls between Charter and Commercial streets built under contract 
with Perkmsi& White 2nd ann Pe 09) ree seaside eee 5—69 
wall on westerly dock, built under contract with Wm. L. Miller 
(na Enos 183 Wp E e awe anaa socdoSto od testo aea 5—69, 123 
NORTH END PLAYGROUND. (Prince street playground.) 
location, area, and condition for use (28rd an., p. 24). ......... sss. 5—108 
grading and cinder surface (24th an., pp. 20, 29) ..............+05.- 5—194, 208 
adawionalMand(25thian: pid cee... 7 5 TD ELO ee 5—258 
gandspitst2Zothian-- D21) c 2o: oct XPECECIBED OREL OUT acies 5—279 
addition to area (26th an., pp. 4, 18)...... oo eet egeat 5—358, 312 
prading(2uthtans DP I8 42015. 6. eeu su A EE REL EC oe 5—312, 380 
NURSERIES. 


recommendation that Austin Farm be placed under the control of 
the Park Commissioners for nursery purposes (2nd report, p. 35; 


Srdsan*ép 2p ee M trc a0 EET T 1—87, 99 
plam (2nditeport ip S2) ewe One Wu scene eee see REL E 1—34 
report on purchase of trees and shrubs (5th an., p. 25).........--.-. 11% 
temporary house and ground, Franklin Park (10th an., p. 18)....... 1— 253 
shrub collection and interchange of plants and seeds (11th an., p. 31), 2—31 
stocka ans paa 2 Man ND 20] NR EL 232, 102 
grounds prepared in West Roxbury Parkway, Franklin Field, and at ^ 

Chestnut Hill Reservoir (25th an., p. SI a N 5—20% 
preparation of ground at Franklin Field (26th an., p. 13)........... 5—361 
nmurserygstoek (PON an 1b EE) e LEES 5—430 


(See Nursery, Franklin Park.) 
OIL EXPERIMENT. 
oil treatment on section of parkway (25th an., p. 15)..........-.-.-.. 5269 
OLMSTED, F. L. 
appointment of F. L. Olmsted as landscape architect advisory (4th 


PATE SEN) NR E o AL CELER o EE ere suas e 1-10 
plan of proposed treatment and planting of Back Bay basin, with - 
report (DDDMAWWeD. 0). 5. MN e j—11? 
E AM for improvement of Muddy river, with plan (6th an., 138 
DEIN uo. cs PRO sooo soos cae utere DES eet 1—177 
port on Parkisystem (imr ales) pod) MEL 1— 
report on Back Bay Park, design, aim in planting (9th an., p. 16)... 1—9 
report on Back Bay Park, treatment waterway, outlet channel, 148 


Danes (10th, anm End CETERO 1] LEE ee a 
Lombardy poplars and planting at Back Bay (10th an., pp. 14. 15).. 1—249, # 
report on Franklin Park, with map (West Roxbury Park) (10th an., 


=A 

DEA MT ai RAM e a i 
report on Wood Island Park, with map (10th an., p.21)............. 1 
planting Wood Island Park, and proposed field house (10th an., pp. A TUNES 
CL PP) see od O ORB oe Shams So Cou Sp OR ORB a HE EG ao pated sok se s -1—250, 97. 


Back Bay Park waterway and artificial salt meadows (11th an., p. 27), = 
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OLMSTED, F. L. — Concluded. Vol. — page 
Franklin Park playground and retaining wall (11th an., p. 28)....... 2—28 
Arboretum, general plan of plantations (11th an., p. 28).......-..... 2—28 
MURRAY stockt an hh Sil) ogous EL MEE EL DLE sc" y omen 2—81 
Charlesbank, general treatment, plantiug and recreation grounds (12th 

an pio" T CPI EL 2—187 
reforesting harbor islands (13th an., p. 82) ....... seen 2—264 
nomenclature of parkway system (13th an., p. 64).......... ee. esse 2—276 
reinforcement of Back Bay banks to provide for additional drainage 

of Stony Brook valley (13th an., p. 67).......- Mate T EE 2—279 
tree cutting in Franklin Park (13th an., p.70)....- Dori. EE MEE 2—282 
provisions for games and use and care of turf (14th an., p. 21)....... 9—21 
address before New England Club, Boston Park Department in com- 

parison with the park departments of other cities (14th an., p. 48) 3—48 
revised plan of Marine Park and modified plan to provide for 

immediate use of Castle Island, with report (15th an., p. 25)...... 38—78 
revised plan for laying out Wood Island Park, with communication 

(reis eink, Tie cl eo umet er PRO Ono so aeo a o a PE 3—94 


Widening drives, Franklin Park (18th an., p. 64)........ eee 3—345 
report on extension of Charlesbank (19th an., p. 57; 20th.an., p.67).. 4—5, 183 
report on design and condition of Commonwealth avenue, Boylston 

street electric railway, pools and paths at Leverett Park, Pond- 

Street wall, Jamaica Park drives, West Roxbury Parkway boun- 

daries, Forest Hills cemetery road, North End Beach, and Copp's 


TOOL T eere Se (PA Dn vec NICE TC ne RO ees See DOS Ole Ge DEUS 4—189—193 
development of and restrictions on Commonwealth avenue (21st an., m 
ihe, Git) saa erst "n ope d t e. deos. iet odis cem Sc 4—302 
bounds: roads, sidewalks, turf border, paving, and carriageways 
(oS EEATIMED DEDOS) tucker: eT tense — nnm 4—8903, 304 
advertising signs (21st an., p. 00)... eere reese eee eee 4— 305 
development of Boston Park System (21st an., p. 70)............ 4—306 
Widening Centre and Walter streets (21st an., p. 69)....... 00sec eee 4—305 . 
Observation tower, Arnold, Arboretum (21st an., p. 66).......... Less 4—302 
HOVE EE ERG! Sins, DADO IEEE a a 5—59 


(22d an., p. Gil) cose cathe Hen cone DL TO ants dee o9 OUO dE IO 5—61 
planting, thinning and clearing (22d an., p. 64)....... een 5—64 
vote of Board changing the names of Leverett and Jamaica Parks 

üt Oregon]. TEES TETTE VIO TOO Ae TUR OUS 000 0C 9 190 o Paga boDdD 5—358 


OL) s 
toe PARK. (See Leverett and Jamaica Parks.) 
ARTS STREET GYMNASIUM. 
gin of Mrs. Esther P. Ah] (23d gione. 1h eU oara naana a aah Chr 5—104 
escription of building and suggested new structure (23d an., p. 20), 5—104 


SEEE for police and fire department service (23d an., pp. 20, 21).... 5—104, 105 
Pparatus, bathing facilities and attendance (23d an., pp. 21, 29)... 5—105, 118 


Appointment of Park Commissioners (1st re 1—1 
pPOrt ID Ae a geo 
Powers of Park Commissioners (2d report, p. 1) AU T camer ms 1—3 


annual TeVOLESmVCCMIneds (deanna wees Iove. e Mates. sents 1—87 
poecuization and work of the Board (21st an., pp. 48, 51).......-.-- 4—284, 287 
Ppointment of superintendent (22d an., p. 49)......... cce 5—49 
isope of superintendent’s Offico (əd lans jy ChE et m ec 5—49 
‘ommissioner’s opinion of results under Mr. Pettigrew's superin- 
Perec dence (25d e.t DAE. on cen Meade onte teo 5—91 
E of the Board of Park Commissioners, with their terms of 
ervice (21st an., p. 122; 29d an., p. 82; 25th an., p. 81; 26th an., 
m 16 aE C. cec Geico Samco coo n S oBpobpodandadoggd 4— 958; 5—82, 335, 430 
nsolidation of general office with offices of superintendence, con- 
struction, and maintenance (32d an., p. 48)......... enn 5—48 


employees 426th an., p. 87) a 
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PARK DEPARTMENTS. Vol.— page 
address of F. L. Olmsted before New England Club on the Difficulties 
Peculiar to the Park Departments of City Governments (14th 
amp. 45) x Sere, JE opm ce CH Seem ee pane A 3—48 
PARK PROPERTY. 
schedule of property belonging to the Park Department (16th an., 


je Te PRT! GAT qp: 83,220Lhgan- EDS) e fe CERES 3—187; 5—331, 482 
PARK REPORTS. 
list of Park reports and related documents (19th an., p. 108)..... 4—108 


PARK STATISTICS. 


iic Ooa ck nonAne abe cnn se e SEE SE Suo. HUS. Bails St). Tie SER BERE wet 
PARK SYSTEM. 

eneralaplani(2dereports pe sjea ee ere COLE ee eee eee 1—5 
urban and suburban systems (2d report, pp. 4, 5, 14, 15, 26)..... 1592 11651509231 
Dla with report (Olmsted) (MENEP 2d) eae E 1—10 
development of system Olst ann PAIS) a e aa 9 09999 - 0 4—284 
estimated amount necessary for completion of system (21st an., p. 55; 

l oia jis GS Kinema Ol eaea de E ction AS 291: p 5T, 1 
average cost of land and improvements (21st an., pp. 63, 64)........ 4299, 300 


length of drives in main park system and extent park system was 
used the first season it was opened for driving, riding and cycling 
(Canen ie ae sie oana E co E E ee NR 4—170 
(For list of parks, parkways and playgrounds, see Park Statistics; 
see also Nomenclature.) 


PARKER HILL PARK. 


location, description and map (2nd report, pp. 20, 22)............ 1—22, 94 
request for authority to purchase land and adaptation for play- 

ERONTG [TQUE SN ATA A jb. ts) docogecc n colle asc oo A ose: 1—10 
PARKER HILL PARKWAY: location and boundary (2nd report, p. 31)... 1—39 
PARKEWAYS, 

general statement: parkways of other cities, American and foreign 

(2nderenoniqgp MUI e Lo ounce c aciem cto qos eec Es 1—13 
Arb Orwa vac himansespy 23) a Sec gage MEL LA HR ect a- 2--23 
connection of parkway with new Beacon street improvement — gift 

Of Jandggls tia oto Pope mW e 2—236 

parkway lands and extension to Marine Park (13th an., pp. 25, 26)... 2—237, 238 
cost of the parkway dettan p. 28) CE eee eee ere Ae i P 2—340 
amount necessary to secure land for eompletion of parkway system 
(5th an. PE E uloecoscososcpSeseocoo dostha lu Rue Mu 3—76 
proposed parkway from Jeffries Point to Wood Island Park (17th 233 

am. Pe D0) oe event SC QURTOREDEDTOT EC E ue e 5-499 
pioioi parkway from Franklin Park to Marine Park (17th an., p. 38) 3-23? 
conclusion of Board on project of extending parkway from Five Cor- 

ners to Franklin Park (18th an., p. 33)........... Meo S 3-314 

Columbia and Boston streets as parkways (18th an., p. 33)...... 3 3--314 
proposed parkway from East Chester Park to Strandway (18th an. p. 3-814 
pnl E MN Lolo ots > ch coo at TM Bact 
mauu. of the parkways (18th an., p. 84) ............2.-0-0: 3—815 
offer of land and estimated expense of land for parkway connection d 

across South Bay; advantages of route (19th an., p. 44).......... 10 

electric lighting (20th an., p. 04)... Lese Lese e eere n 
length of park drives (20th an., p. 54)...00 00.00.0000 ce eee eee eese im 


use of parkway, number of carriages passing, etc. (20th an., p. 55)... 
sidewalks and private carrjageways, treatment of, suggested by 

landscape architects (21st.an^ py OQ) eee - 49-934 99 SESS 
proposed Stony Brook parkway (20th an., p. 62)................... 
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PARKWAYS— Concluded. Vol.— page 
treatment of roadways (Cuan Ap Oe m Re RIPE Mes. erede 5--194 
care of line trees, species and enlargement of loam spaces (24th an., 

DMO 22) eee AA T S a oc E oc de aaa aas 5--194, 195 
widening tree border, Riverway (25th an., p. 13) e reee a a 5-267 
Ts of tree border, Back Bay Fens, and treatment (25th an., p. 4t 

Synt. Jeu Die ADHI oec. lods ee us dé ure oer Ne Tee —26 
Planting on Tonawanda street (25th an., p. 14)........... sss esse 5—208 
loam space in bridle-path (25th an., p. 14)... 0.0.0... 00cc cece rne 5--268 
cindargpaths (Enthan sap: 28). an e ce Toe oT NR 5-268 

(See Back Bay Fens, Riverway, Arborway, West Roxbury Park- 

p way, Dorchesterway, Strandway, and Columbia road.) 

ETITIONS. 
for act authorizing taking of land for park purposes (11th an., p. 47) 2—4T 
for temporary occupancy of Castle Island (9th an., p. 25)........... 1--234 
Tight to improve Castle Island for park purposes (13th an., p. 30)... 2—242 
tor playground at Savin Hill, also that Voses’ grove, Milton Lower 

Mills, be taken for a playground (13th an., p. 48)........... sss. 2—260 
Telaying out of Commonwealth avenue west of West Chester Park 

Moon pone cs Ret rer s UN Cete etes 3—146 
Widening Streets on north and south sides of Commonwealth ave- 

nuelthfan., p490)- C IS el ta a 3—146 

aking land adjoining Convalescent Home for park purposes (17th 

AOD E e t ea T d ME Mr "x à 8—231 

P Widening Franklin Park roads (18th an., p. 41).......... ss. AE us 3— 322 

'SEONs, 
Purchased (16th An*2ppa923.50) e sa aa UU Se mes 38—139, 173 
«onation from Edmund Quincy estate (20th an., pp. 54, 88)........ 4— 170, 204 


Lays 
ANS AND SKETCHES. 
‘LD ARBORETUM: (5th an., p. 20; 8th an., p. 20; 20th an., p. 50)..1—129, 201; 4—.166 


Bag OSs section of driveway to top of Bussey Hill (18th an., p. 78)..... 2— 290 
Bay Feys: plan of proposed Back Bay and Parker Hill Parks 

BORE MED Wolle c Uri os hte ss tina ns ve CONUM 1--22 
Prize awarded to Herman Grundel for plan for improvement Back 

Meyitin yp pale leased e eer ctos 1—405. 


Eeneral scheme of proposed Back Bay improvement (5th an., pp. 6-16), 1—115—-125 
m part Back Bay Park including Beacon entrance (8th an., p. 


O aT Wiese oa 1—187 
Do Iur be owls S Aes menace T DD UTE DE ae Sect ae aren ES 
sbrovement of Back Bay, showing progress of work (11th an., p. 82) 2-—32 
i MEET) Fens, showing publie ways bordering and crossing them, 
ae | diagram showing connecting parkways (13th an., p. 64)...... 2—216 
- S M ae DIUI cy Pear NIC OC EIC NC RES RE NE 2— 284 
E M DIU Wh an. p. 13) c queis cestlgnezicot os tse 2—286 
Bos shelter and duck ves (21st "t p- uu PUDGUNCOOBOOC C OPE ED. SUUM 4— 288 
Shires SARENA RDO: (sth ans, pp: 02, 120)-...-- 99 -2- -« ce el 2—274, 338 
Buono Te to Boston kanbowdsduan eps 104) Sylar. ooo ale SEn A EE 2—816 
“Wartagn x SOS: plan of proposed park (2nd report, p. 28; ith an., p.20) 1—80, 178 
p. 16). 5 plan of proposed Charles river embankment (2nd report, bere 
CISSUNAB AL ULT EE MILD ————— III T 
Lec Charles river embankment, perspective and plan (2nd report, eee 
CURE ale e S 6 SEI Octo ISO TIERE DI Me Dee A N oe one ~2 
brelim tates Charles river embankment (5th an., p. 18). .-......... 1—127 
(12th ry plan for recreation grounds, Charles river embankment 
Oe SESE. init CNRC UR ROS 2188 
dia MP showing location Charles river embankment (17th an., p. 48) 9—245 
dis e m EuDasuumA hane E EN E EE 8—248 
plan am Women's gymnasium (17th an., pp. 54, 50)... «cce 3—951, 253 
Fee MMR NE th an. p«80)c«.5 due Custodian aes germ etant SEE 
on , 95 esbank from West Boston bridge to Back Bay Fens (19th an., p. T 
RARI EST ite ORIG COUUOS S Se MUT MA ee Seer Menard oonnmoscted oan aoe Pm 
M TOWN : 3 —981 
Cira RLtero ws HEIGHMS a (Errian. pectic cee A a eee i528 
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PLANS AND SKETCHES — Concluded. = Vol.—page 
FRANKLIN FIELD: topographical map (18th an., p. 42)................ 38—323 
FRANKLIN PARK : plan of proposed West Roxbury Park (2nd report, 4 

PEO eee E oep 5 mo oaa eia BN oU RS qa Eo uitoo Sa e ee Jae 1—3 
Mia planadUthram Apol). we ee LL M 1—252 
fear liie (On Eh Toe US o hae ee ue LC LL ees 3—237 
Hores Hilis entrance Uo thsan- ps 42)- EE 4—42 
tetoctory C0CManm poo) a e ae r ae E yae a LN 4—168 

TeheREA Nr planiandide tails OL 20st aren Sterne ie ord ee ewe 4—320 
JAMAICA PARK: proposed park, (2d report, p. 80)..............-..--. 1—92 
linens em (CMe. 0s Ne. ode Sens TEE 3— gii 

(See Franklin Park, Notes on the Plan of.) 

MARINE Park: proposed City Point Battery (2nd report, p. 24)......... 1-—26 
preliminary study of à plan fora pleasure bay between Dorchester 

Point and Castle Island (0th an., p. 24; 12th an., p. 20).......... [932-09 log 
Marine Park, showing provisions for aquarium (15th an., p. 24)..... 3—ig 
revised study for plan without aquarium (15th an., p. 26)........... 3—9 
proposed aquarial garden (16th an., p. 44). nenn eee eee eee eee 31a 
gaming: mbm (eth ann prazna a a PEE a. 3—159 
proposed pier head building (15th an., p. 28)............-2.. 0008. 3—81 
plan and elevation of proposed marine aquarium (19th an., pp. 52, 53) 4—52, 53 
pead house (20 UnRAn mot) ecm oce e e T 4—112 
proposed Castle Island shelter (20th an., p. 58)......... eese 4—174 

Muppy RIVER: improvement of (6th an., p. 16; "th an., p. 14; 15th an., À 
(De eNe DAD a deo OMe ca XE 1—151, 167; 3—75, 307 
NonTrH Exp BEACH: plan for pleasure grounds between Copp’s Hill and 
tneniarborn(20bhfn*wn6) m ee S eee eee 4—192 
Ors TED EAER- Plant (26thlane p. Oket e eerie ee 1 1 5—300 
PAREWAYS: general sketch of a parkway (2nd report, p. 12)........... 1—14 
proposed Parker Hill and Jamaica Parkways (2nd report, p. 20)... 1—22 
proposed Jamaica Park and Bussey Farm Parkway (2nd report, p. 30) 1—32 
City of Boston, showing proposed parks, parkways and connections 

(2nd creporuepag icr c T M Wm e 1—36 
proposed park system from Common to Franklin Park (Tth an., p. 22; 3 

Tothian sepes) D TR ee Le EE UM ee 1—175; 2—19? 
3 ae land secured and additional land required (12th an., p. 198 

i e eL dde es unc Co re ore pole ce rra Melle a eta DUE E a SS 2— 


diagram showing connected drive from Back Bay to Marine Park 


CIsthwdnENp ACOFAMEQN C ues dec uec kc NR, M c 2—121 
revised plan for parkway and sanitary improvement of Muddy river s 
(IDtbfimsgp- 22 E o cre 3—10 
plan of park way between Muddy river gate-house and Jamaica Park 
(eth an pn NM we Pu Ne x. n MN 3—307 
plan of parkway from Jamacia Park to Franklin Park (18th an., p. 32) 3—31 
plan of parkway from Five Corners to Marine Park (18th an., p. 34).. 3—31 
diagram showing alternate routes for proposed parkway to Blue 
Eis (19th um. PROM, ae, e.c tu a 4—66 
plan of portion of park system from Common to Franklin Park (19th x 
an pM6B)S co oes oem c 4—6? 
parks and parkways from Boston Common to Stony Brook Reserva- - 
tion (20th ane pi 02) MENACE ce cce rdc Ro. M cT 4—1 
Columbia road, showing connection with Franklin Park and Marine g 
Park (23rd anin D0) ieee ene MU coe ua Lm 52 
Savin Hii: plan of proposed park (2nd report, p. 22).........---. +--+ 172 
Souty Bay: plan of proposed park (2nd report, p. 22).. ............ sss. je 
Woop IsLAND PARK: plan of proposed *: East Boston” Park (2nd report, o8 
p-20) erem BONO oussscccosacpeSUUS ücoOC Dao opgb Aeon geo o 
plan showing location of Wood Island Park (8th an., p. 26)......... 1 
preliminary plan (10th an., p22 Ra E L crete nee 1 
revised preliminary plan (15th an., p. 40; 17th an., p. 36)........-.-- 3—95, ^ 
PLANTATIONS AND WOODS. 
screen belts on park boundaries (9th an., p. 20; 24th an., p. 8 : 25th ao, 251 


UU MNT. uo cv TET 1—229; 5—1 rie 
thinning, clearing and planting (Olmsted) (22nd an., p. 64) .........- a 


INDEX. 138 
PLANTATIONS AND WOODS — Concluded. Vol.—page 
treatment of woodlands (23rd an., pp. 3, 10; 24th an., pp. 4, 8, 10; 

ZOELVATI Oe pas a m m eM covey. cols ov.) ie 5—87, 94, 178, 182, 184, 262 
preparations for extensive planting (28rd an., pp. 8, 10).............. 5—81, 94 
Ereobwveedsremoyedi(28td An 4p39)e- 0-101394. ERES 5—81 
use of native trees and shrubs (23rd an., p. 4)..... 0... eee ee eee 5—88 
Belectiontotspesiesi obl An Dm) a at en os Aes DER 5—258 
preparation of ground for planting (25th an., p. 7)-.............+--. 5—261 

(See different parks, also Superintendents’ and Landscape Archi- 

tects’ reports, Trees and Shrubs, and Nursery.) 
PLAYGROUNDS. 
Head or playprounds (tlt ana pofi) eise sees = ok mnc ae 1—106 
Parker Hill land, adaptability (4th an., p. 8)......... o ale on5 9f 1—107 
City Council order relative to establishment of a playground in 

vicinity of Boston and Mt. Vernon streets and Old Colony Rail- 

road. Investigation by Board (13th an., p. 41) ....... sese 2—259 
petitions for laying out a playground at Savin Hill; opinion of Corpo- 

ration Counsel as to public rights in hill (13th an., p. 48).......... 2—260 
petition that Stone's Grove, North Brighton, be purchased (18th an., 

LON ox recreate cotton cee mb dero de use ee ote dur 2—261 
petition that Vose’s or Baker’s Grove, Milton Lower Mills, be 

oes lee (GlG ery, eh ZS) eL E Soto. Joo poneon oc ioi 2—260 
attention called by Mayor to vacant land not used by City (18th an., 

De eee ee A A TA ee Sa ee OT oe oy 2—261 
Beneral statement and suggestions (22nd an., p. 52)...............-. 5—582 

, land taken for Neponset playground and Billings Field (22nd an., 5 

Te BE sns tolto S T AO a el d aa : 5— 
Freeport street triangle to be taken (22nd an., p. 58)............. 5—53 
Plans for M street and Fellows street playgrounds, and additional 

land for North Brighton playground (22nd an., p. 58) ............ 5—53 
Proposed Charlestown playgrounds (22nd an., p. 54)........... ceire 5—54 
e rosad playground at Washington Village, South Boston (22nd an., n 

PUnJeGcoEU Me. eb MMC Nc LE E Pe s re 5— 
amount necessary for securing and constructing playgrounds (22nd 

Ho ede Che, E LC M cuo e E m 5—54 
Proposed act to provide a comprehensive system of playgrounds 

AGRE AG Ne oe Te defit 5—90 
Playground MEQUICGMENERM(2OLC. ans p4922)- 3.01 e C S D m ELLAS 5—106 
9cations, areas, condition for use of the various playgrounds in the 
BL condi 0) See conc ee tek a ce ond 5—107-112 
vork done upon, condition for use, and requirements of various 

Playgrounds in the Park System (24th an., p. 17; 25th an., p. 19; 
^ 26th LAS 2) Me ay. cee eh MEME E E a see, SOI, aie ere 5—191, 278, 368-374 
aaie ation of $500,000 for land for playgrounds (24th an., p. 4) ... 5—148 
is ‘onal Playgrounds secured (25th an., p. 4). Paea. see cece ee eee 5—258 

vessity of acquiring more land for playgrounds and need of further 

Appropriations (25th an., p. 4; 26th an., p. 8)... ... cce 5—258, 857 

Potto (See Park Statistics for list and area of playgrounds.) 
"E, 
E Franklin Park (Orhydmp-19 49 c om E oes ede ERE 1— 233 
Br ae Hos control of Police Board (21st an., p. 61)... ‘ 4—297 
S (2nd p. 49). = ponce force beng under control of Park Board ME 
ERO AA ciu uou. QU Eee 
Un E STREET PLAYGROUND. (See North End Playground.) 
"LIC MEETINGS, 
Suggestion for the establishing of grounds for i i 
et E publie meetings and 
hee tic sports in the South E (oth Pils CHA. gang a Gonads 3—100 
TA ation of opinions from Park Boards of other cities as to the 
`e ot public parks for public meetings (15th an., p. 91). ......---- 8—110 
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PUBLIC MEETINGS — Concluded. Vol. — page 
offers of owners to sell 2) acres of flats at South Bay for public 
meetinsseroundadiióbhtans Wa S)) ec ee TT 3—162 
application of Committee of Labor Organizations for use of Franklin 
Bark (UUAd ibe ED MEME S. co To ETT PEE 3—9238 
reply of Board to requests of Central Labor Union and Evangelical 
Aliance (ipae aue. He E a ducc abide Lr o ME 3—239 
result of test case, decision of Supreme Court (17th an., p. 43)...... 3—240 
applications of Ninth Regiment for annual drill and parade of 
Battery A, IDE Gliders epi Rc 3—e241 
estimated cost of preparing location on South Bay flats and expediency 
Osccuninpecsoundsatiithcan epe EE EE T" 3—242 


(See Franklin Field.) 
Q STREET. (See Streets, Marine Park.) 


RESTRICTIONS. 

as to use of premises, height of buildings, cost of buildings, set- 

back, projections, ete., on park frontages (21st an., p. 60)... ...... 4—296 
proposal for an act to authorize the establishment of a building line 

on parks, parkways and boulevards (21st an., p. 61)............... 4—99 
proposed regulation of bill-boards (21st an., pp. 61, 69)..........-... 4—291, 309 
recommendation of landscape architects regarding height of build- 

ings on Commonwealth avenue (21st an., p. 66)..--.--..---...+--- 4—302 
act to authorize building line and establish height of buildings 

(Opin! Hey Pae GRIN AN. Th Eos REED LT I 5—71, 1 


RIVERWAY. (Muddy River, Riverdale). 


GENERAL DESCRIPTION, ETC. 
extract from report of Board of Health on sewerage deposits (6th 


am PA Me ee s e g e E Shes ae, mE m 4-146 
ditiiculties in agreeing on joint action with Brookline (6th an., p. 11) 1—140 
comprehensive plan for improvement under law providing for 

assessment of betterments suggested (6th an., p. 12).............. 1—441 
suggestions for the improvement of Muddy river, with map (Olm- 

WR C cus hs cr teet adi Men ME wi: ode doe v vd 1—148 
men hal ahh. js JEN, So nen oco cc EC EET CDU, me T e 1 —300 
proposed plan showing contours (Tth an., p. 14)............-.-...55 1—10! 
general plans for sanitary improvement and laying out (Tth an., p. 14) 1—10! 
City Council order authorizing loan for lands (Tth an., p. 14)........ 1—109 
description, Olmsted (7th an., p. 26) a 1178 
delay in land negotiations (8th an., p. 27)..... 022. aa eee es 1—208 
purchase of land and negotiations (9th an., p. 22).........--......-- 135) 
land purchases by town of Brookline (9th an., p. 23)............. 1—2 

e reporton land pureliasesi(@ Oth) an. D- 1G) sen). ee eee ee E 1—25! 
areayor land secured (T han ED 15) jie eee en eigen SE 2—1 
inadequacy of appropriation (12th an., p. 20) s-e eee ae ee e ees 2—19 
taking 92 acres IESU eu. n EYES NOME ecc etc dut 3—15 
change of line (16th an., p. 25)..........2..0-05- P Oe cs 3—1 
exchange of land with Brookline (16th an., p. 26)....... -55.5544 3—] 13 
land settlements (16th an., p. 24; 18th an., p. 82). a. 3—141, 9^ 

ADMINISTRATION BUILDING : contract forerection, including offices and a3 

toilet roomsilethian^Sppazowoo» ME eee eee LUE 3—307, 9 5 
completion and occupancy (19th an., pp. 36, T5)... siirsi esses 4—50 a5 
yard (2on clan’ p- 05): 2: MC a a et 2 86 
building opened for use of publie (22nd an., p. 65)........-.......5 9 qot 
cartshad erected (24th an. p g»os MEE 5 

Boat LANDING built near gate-house at Brookline avenue (22nd an., m 

[OHM come) NORTE GEE Jugis Suse cconcc cane BBD ae dücsU NO hus s 

ro ui items of work completed (23rd an., p. 31; 24th an., p. s71 
2A aih an, p. 34; 26th an. p E een amen cat n 5—115, 197, d 268 


DRAINAGE: drain for House of Good Shepherd (17th an., p. 11)......... 


drminstandieatelr basins (l9thran- ped 4 
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RIVERWA Y — Concluded. Vol.— page 
Drives, RrpEs, AND. WALKS: surfacing with aid of Street Department 

force; Telford stone; material from crusher (19th an., pp. 35, 75).. 4—35, 75 
driveway opened from Brookline avenue to Tremont street (19th an., 

ich, BE e Ls a x MSS ET Eu Gang EC E ood opas 4—35 

walks surfaced (20th an., p. 80; 22nd an., p. 65)........ eese 4—190; 5--65 

drive and ride opened (20th an., p. 59) ...... lee 4—195 

einderapathyt2othimne petu Poe nent ege e cedet 5— 268 


(See Filling and Grading.) 
ErEcrRic Lieutine : cable and lamps installed under contract with 
Boston Hlectric Light Go. (20thiana wp. 181)0- E oet tees 4—197 
Excavating WATERWAY: sections A, B, C, D, and Downer street sec- 
tion under contracts with James Killian, Edward F. Brigham, Owen 
Nawn, H. P. Nawn, and Richard D. Shanahan (16th an., pp. 21, 
M SS Nee, pp 28, 00) ERES 3—138, 170, 223, 266 
ILLING : contract with Boston & Albany Railroad for filling north and 
west of the waterway between Brookline avenue and City boundary 


Cur bram a jes Te Wein Boe p2395::02) are t MID D a 8—267, 306, 333 
filling with surplus materialfrom Leverett Park, under contract with 

Moulton & O'Mahoney (19th an., p. 87) .... cere 4—37 
additional filling by Boston & Albany Railroad (19th an., p. 72)..... 4—72 
filling north of channel and on Audubon road, under contract with 


G James Killian (19th an., pp. 30, 72; 20th an., pp. 45, 79)........ 4—86, 72, 161, 195 
RADING: sections A, B, C, D, and Downer street section under con- 
tracts (16th an., p. 21; 17th an., pp. 26, 69; 18th an., pp. 26 

GUDLS wee" vats a asat = Man ccn OPE TODO RT OT EET 3 — 138, 223, 260, 307, 332 
grading from Brookline avenue to Perkins street, under contract 
with Moulton & O'Mahoney (17th an., pp. 27, 70; 18th an., pp. 26 


AE Oi cuts ERECTO Oc 3— 994, 266, 307, 333; 4—37 
grading substantially completed except section north of channel 

(HIGHT ma... TOR eE Say COEDOS anne COEUR ESTEE "Li 
grading on left bank of stream, also around bridle-path bridge (20th 

oa, S P- TN ES OD OR E Geno E Ou E T SORE S 4—195 
“AM: transportation of, from Basin 6, Ashland, under contract with 

Boston & Albany Railroad (17th an., p. 0). ceris eee 3--261 
istribution of, under contract with Moulton & O'Mahoney (19th an., 

ith Bly (I) duces opto qudd udo facto aditingan ug atts doe hee 4—36, 13 

burcnascsponoamilothran DN) e S ouo 4—'8 


(See Plantations.) 


PraxTATIONS: plantations finished except around Administration build- 
fiy; Abby en e riy 2 i ett) E a 00900 odor dO OPES 4—101, 196 

Plantations graded in vicinity of Administration Building (22nd an., 
i> 089. cons Fane agana a quB a EE 5—65 
Temodelling of plantations (23rd an., p. 10)....... aae 5—99 
pon ovaliotowillows(99rd ans pa 19) eee eene a i Ps se qa 5—99 
aimee lindens planted as line trees (23rd an., p. 22) ............ 5—106 
marcenienuofdlcanmispaces (24thian-. p. 21)jc- ees eese secre 5—195 
i unu meo bance (26th ang p»day vespere eese denne eene 5—201 
E SERGE i Lotte oR yah (CBSE ies 15 Eeee e ue 5—208 
ree Vent Giaplantationsa206brane ps Oia asg a e ine tere s 5—368 
ub D Too. House: erected near Bernier street, description » 
Bur A lp SU M M rw eo See E T, ... 4—162, 197 

butt under MALA between Longwood avenue and Francis street, 
unn c SI ae a with James Killian (19th an., p. 31)........- 4—3T 
P. 74 £-wall between Longwood avenue and Park street (21st an., pate 

Ro a rr de op, cata gti Diet cris 
method of construction i TI — 285, 289 
Rreatment of (4th ams p) ne ce pea 
beris. Pru c report m. boundary roads; treatment, width, Ep 

^ , ing E HMM EEUU ees kic ND ae — 

maintenance of (20th th. ATE ie aaa D A 5-378 


(See Streets also Drives and Rides under the different parks.) 
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ROGERS PARK. Vol. — page 
location, area and condition for use (23rd an p 2S) MT INN 5—112 
thinning and pruning trees (25th an., p.21)......................... 5—8210 
tile draining (25th an., pp. 21, 29)............Liuuiuuul.uu. ell, 5—275, 283 
fencing, grading and plowing (26th an., pp. 17, 20) ge feret MR 5— 3871, 380 

ROSLINDALE PLAYGROUND. 
land taken for playground purposes (Padi ping jo 0 Meee ec oe 5—258 
location and area (25th an., p. zem one qune] writ o. 5—275 
drain constructed (26th an., p. 18)........................... 0000. 5— 372 
grading, loam, and retaining walls (26th an., p.18).................. Ep 
items of work completed (26th an., 108 P20) Aerie oes capace E oe $—3991 

RULES AND REGULATIONS, 

Arnold Arboretum (8th an., pp. 18, 26)....... aoaaa aaa. 1—199, 207 
Arnold Arboretum, City Council order relating to (7th an., p. 18)... ie 
rules for the use and government of the public parks (13th an., p. 86). 2—298 
rules adopted August 20, 1886, with amendments relating to the Fens, 3 

Franklin Park and Arnold Arboretum (14th zn. D IG) We eee TE 3—49 
Charlesbank rules (15th an. os E a LL LLL 8—114 

SARGENT, CHARLES S. 
description of scheme of Arnold Arboretum (5th SION) c 1—130 
extract from report to the President of Harvard College regarding 

condition and progress of the Arboretum (6th an., p. 11)......... 4 1—152 
general plan and purposes of Arboretum (11th An, p.28).....—...... 2—28 
extract from report: planting, loaming, tree pits, interchange of 

plants and seeds, ete. (12th an., p. 20)........................... 2—102 


SAVIN HILL PARK. 
boundaries and description of proposed park on the crest of Savin 


lodo. cs ace per Ml CREE ee me ee —25 
TOR Dr Te DOECIDICHO Me dh oca. aee. mecs oe RR e 1—2 
petition from James H. Stark that the summit of Savin Hill be set 
aside for park purposes (13th an., p. 48)......-................. 2—900 
Corporation Counsel's opinion on publie rights in Savin Hill (13th 
SIT Du TURN CLA Bie Ay ALL. Mecca enn. Me Meer 9—260 
SAVIN HILL PLAYGROUND. 
fand taken for playeround purposes (25th an. p. 4)o.. ce DIL CN 5—258 
location and area (25th m oy i i us. p Fi : P COMES de Aa 5—275 
Cone nue om OK CNR oem 0a 204 e ee 5—369, 351 
SEAVER STREET. (See Streets, Franklin Park.) 
SHEEP. 
purchase of sheep, temporary sheepfold (15th an.. p. 20)............ 3—13 
increase and yield of wool (i6th an., pp. 22, 55; 17th an., p. 73; 18th ; 
An pU. EE Ro SPOT SoG ccno ME NT M ME ae S 3—130, 172, 270, 399 
number and sale of sheep (19th an., p. 80; 20th an., pp. 54, 88; 21st i 
e GI cise Se 2052 0301 ROTE TTC OPE T UE 4—80. 170, 204, 317 
transfer of sheepfold from Franklin Park to Franklin Field (23rd 95 
Eth, 10h 26) Senge cee cc e Donomesmods ET MERC E TN M Oc 
sheepfold, remodelling barn (24th an., p. Un eas pat oe. ceu 5—19] 
SHRUBS. (See Trees and Shrubs.) 
SIDEWALKS. 3 
suggested treatment of, by landscape architects (21st an., p. 67)..... i 
SKATING. 
arrangements for skating. preparation and maintenance of ice (21st 322 
ans pp ES SO) a Iv m C AE ENENME c ors. VR ee 4—8319-v* 
attendance at the various skating grounds (21st an. p. 86; 26th an., a 
; 2. 5—814, 912 
DDp20 20) are ene gery dca oes. Soke a ri | Mte 4322; 5 ! 318 


photographic views (21st an., pp. 56, 74, 78, 82).......... 4— 992, 310, 314, 


INDEX. Jo ff 


E ONG — Concluded. Vol. — page 
areas available for skating (25th an., p. 22; 26th an., p. 21) ......... 5—276, 315 
Ffoofsportsi(20thtan MADE NAUES RDA, a yg Bg 5—374 
"HARLESBANK (18th an., p.59; 19th an., p. 84; 20th an., p. 93; 21st an., 

EN I ao orc EU a ey 3—340; 4—84, 209, 321 
FRixkpIN FIELD (20th an., pp. 55, 89; 21st an., p. 79; 24th an., p 

: Jue I. oeil MENOS. cM Ree NEES coa, gai 4—171, 205, 315; 5—191 

FRANKLIN PARK: Nazingdale (16th an., p. 36)... «ice cece ces. 3—153 

Beatborofpond(üDOanm p aore TESTES 4—40 

plans for skating-house (19th an., p. 40).........qceecse eres. 4—40 

j Abbotswood (20th an., p. 89)............sssesess. Sot. ancien cn amends 4—205 
“AMAICA PARK: proposed skating pavilion (19th an., p88; 20th an., p. 

(y MEN PME We 20 Nene "His eee 4—38, 164 

w attendance (20th an., p. 85; 21st an., p. 86)..........-cecees eese. 4—201, 322 
"90D ISLAND PARK: gymnasium grounds partially flooded for skating 

Meiran Pp 49 8)k epitope dre a M qui AO Men id A oem 3—8309 
attendance (20th an., pp. 58, 92; 21st an., p. 85; 23rd an., p. 17; 24th 

UMD E 5. com, AOI Rn, LECCE S I e 4—174, 208, 321; 5—101, 189 

" photographic view (21st an., p. 56)......... vaia Mene ee ioa. cays ae 4—292 

SOUTH BAY PARK. 

boundaries and description of proposed park and plan (2nd report, 

IE VAS) ese ena: © cobb Geen Suan to bo mab Stn A cu ors 1—24, 25 

po moyak of sowagoI ld laity, p.93) aeg na oine e aa mos 2—23 


Statens, 
erection of Farragut statue, Marine Park (19th an., pp. 45, 83)...... 4—45, 83 
list of statues (25th an., p. 84; 26th an., p. 19). ..... D Pose Beene 5— 338, 438 
S (See Back Bay Fens for John Boyle O'Reilly Memorial.) 
TATUTES, 
draft 39), proposed act concerning Charles-river flats (2nd report, m 
raft of proposed act permitting the leasing of estates taken for the 
Purposes of a public park (10th an., p. 23; 11th an., p. 22) ....... 1—-258; 2—22 
1866 to 1892 (18th an., p. 68). ........---.-.- Re ER tea AE 3—849 
EE pe E ta ME UM 4—91 
1804 (20th an., p. 106) ........ VAR Fo Me eredi" der pu 4—922 
E IE eiecti tese teh RN E ee 4— 344 
UE PESE CURAR 1T RMRERCOMCMMEME "hit ten md 5—T1 
Bo poa LAE drm E LIP 5—105 
BU UNES rn eed Mera es 5—245 
BM ou SV e ME e eo Pme 5.—398 
eee erry MM HAMA CARMEN 5—424 
ST (See Special Index of Statutes, 26th an., pp. T1-75).............+. 5—495—429 
AM ROLLERS, 
ee of Aveling & Porter roller Corana. S4) cee stele < ae = 4—200 
STox (See list of Park EUDEL CX cues TV) eao oare a Eea ae aaa 5—434 
NE CRUSHERS. 
Sto. (See Back Bay, Franklin Park and Arnold Arboretum.) 
NY BROOK, 
Proposed disposition of J —92 
d water and sewerage (6th report, p. 2)..... 1—92 
jatershed, disposition of surface drainago (4th an., B) i e 1—105 
re ovement MEOR ins DEE a e oe i 1—106 
“nent of. report by landscape architect (5th an. lO) erro 1—116, 119 
contemplated improvement (Sth an., p. RN Eric. CHEN xt 1—196 
To m channel, partial construction by day labor (6th an., p. 7)... 1—142 
Specie Amber foundation and platform (6th aù., p. 1)........-.-.-- 1—142 
cial appropriation for covered channel (GN ait, we, 2 Woon ace 1—142, 147 


138 INDEX. 


STONY BROOK — Concluded. Vol.— page 
report of progress on covered channel (7th an., p. 11)............ 1—164 
practical completion of covered channel (8th an., p. 11)............ 1—192 
relaying walls of gate-chamber and completion of building (9th an., " 

1—22 


PALS Gao Choa beme Sonn ghosho een dead gen" dE YOU UE mame S 
diversion of portion of sewage from brook (9th an., p. 14)........... 1-223 


completion of covered channel (10th an., p. 28) ........ eese 1—263 
report on satisfactory results, gate-chamber and conduit (10th an., m 
D 28) o Sau Sac USr Woven a a a sudo 1—20: 
test of working operation (11th an., pp. 27, aaye 2—27, 33 
ire hea iMan p 20). 1... 480... 2990 00 OBS ance ove NIU ape 2—201 
statute authorizing discharge of water into Back Bay basins — results 
Geena S et D O PLU NR 2—230 
extracts from report of Commission on “ Prevention of floods in the 
valey uStony Brook (1 Stheans, pO) massac eee c eee 2—231 
reinforcement of banks of the Fens to provide for proposed additional “9 
drainage of Stony Brook Valley (13th an., p. 67) ...........2..... 2—21 
TOVATETO BEC ON dait C ki, p93) ae aae EE SE E e E 3—1 
condition of channel (17th an., p. 69; 20th an., p. 79)............-- 3—266; 4— 99 
gate-chamber repaired (19th an., p. 32). ............ wee eee evs 1 
condition of flow into Fens (25th an., p. 13; 26th an., p. 10)........ z—261, 36 
gate-chambers for regulating water conditions at Charlesgate end T 
Cotman yeh JS AGN Aine Ja: Pa eere UE 5— 267, 91. 
description of gate-chamber at Charlesgate (25th an., p. 23). ...... 5—21 
extension of conduit, and automatic flood and tide gates recom- 23 
niendeds2othian*ipao 1 OW cc c T 5—2^ 
STONY BROOK PARKWAY. 4 
EOE! HONS (AMS Bie p 02) po HMM EE 38 
STRANDWAY. 
Cigube mW D e um Mw Ru OM De c—— 3—15 
appropuiuopetcndstltoiii au 420) EC EE eet 
luseMlencnt D none n 5d) oL e ors a ieee a 3-3 
descrip tro nMi LS thia n CO M c v Ts 3—35 
plans and surveys (20th an., p. 90; 21st an., pp. 57, 79).......... 4-206, 293, 3! 
project for developing area between H street and ©. C. R.R. (21st 93 
an., p. D MEO ELEY onec Se, NIA ae 2: 
additional land and flats acquired between O. C. R.R. and land for- ali 
merlystzikeniNoSrdisms ps5 MI EMEN a a on TOS E 
proposed construction on line of Columbia street extension (22nd E 
An-Bp DS erdan e fo voee dM eee coL i M ECC 5—55 ^| 
CONSTRUCTION and possible date for completion (18th an., p. 43)......... 8— 929 
delay in construction (19th an., p. 44. 20th žan., p. 51)...........-- 4—44, 1 
items of work completed (23rd an., p. 35, 24th an., p. 26, 25th an., og! 
pulos Cone CU SR UON S E 5—119, 200, ^ 
FENCE: erected on sea-wall under contract with James Russell Boiler 319 
Works; istha PEIST 20 an pe 25) 9 5. TS 5—212, 281, 
FILLING, GRADING AND SEA-WALL: temporary filling from clay banks 08 


27 
—1122 


with Jones & Meehan and Hugt ell (2 4 

aada po c DoE Parol Coo ma ae 
abandonment of contract of Jones & Meehan, new contract made "ESL 

with S.J. Donovan(Q3td qup 88)... EP LT 215 
completion of sea-wall and pradinpdO5bh.an.. pp. 18, 27)--2----- ee 5—312. 


GRADING AND LOAMING: surplus loam from M street playground (22nd p" 20 
i 5 Lis 


an. p- 68; 23rd anap 41)) ae MERE c c yee ee ere 
Eee drive and ornamental grounds and loam purchased (25th 5 P 
Ana. 18). RENE CICER. 009 SE MM A 
SEWERS: extension of storm overflow sewers at I and N streets (22nd an., ag. 122 
p: 68: 28rd an: p. 98). 0.9 t D MR CER OR MET mor 
Yacur CLUBS: provisions for yachting and boating (21st an., p. 57)..--- 5—328 


completion of clubhousesi(25tblan-p321) aea LEER 


INDEX. 


STREET RAILWAYS. 


electric railway in the Fens (22nd an., psdorgz3rdtano ep 4e em 


Progress on laying out Ipswich and Jersey streets (Charlesgate East 
n West), Boylston road and Commonwealth avenue (10th an.. p. 
il Ee Bic emo oper e Rt NE LL d see 


taking and laying out Ipswich and Jersey streets (Charlesgate East 


8 
“Decry BASINS, 


duality of soil, advisability of removal (5th an., p. 24)............... 


* port on transportation of loam (oiran pom) Mens eee 
"ansportation of loam under contract with B. & A. R.R. Co. (18th 
t., p. 52) 


(19th icontraot B. & A. R.R. Co., amount delivered, cost 
St an., p. "oium eee Mars, denn ers oar S 


P 
ERINTENDENT OF PARKS. 


abpointment of John A. Pettigrew (22nd an., p. 49)............ sss 
qr and scope of office (?2nd us oad O) Nor deesset ete eee E 
sults under Mr, Pettigrew's superintendence (23rd halen Ve 1H) Gon ao 


RI NTENDENT’S REPORTS. 


ARE 

Rg pMPHOVEMENTS ; removal of Williams House aud repair shops 

va m Franklin Park, grading of site (23rd an., pp. 10, 11).......... 

grading’ Nazingdale valley (23rd ans gl) ets Pe, aaea r e 
P ing in Franklin Park (23rd an., p. 11 

E anon of grade in Franklin Park (28rd an., p. 12; 24th an., p. 7), 

im "27, Peters Hill, Arnold Arboretum (28rd an., p. 18).......... 


mProvement of Jamaica Pond shore and Perkins street slope (23rd 
filling P. 14; 25th an., p. 11) 
1 


SUpp 


eit hee I he au 
Scarpa uction of Charlesbank promenade (23rd an., p. 18). ......... 


Teatme 


1—39 
1—36, 86 


1—92 
1—94 
1—123 
1—146 
1—145 


1—194 


5—98, 265 


5—98, 265 
5— 99, 364 
5—100 
5—102 
5—183 
5—187 
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SUPERINTENDENT'S REPORTS — Concluded. Vol. — pase 
roadways, treatment of (24th an., p.20)..... csse 5—19 
Pondanm walls (ein Goo TD» S]Eooopecuedosecoumuneconcoteps oco os h—20- 
oil experiment on roadways (25th an., p. 1)... . cese nne 5—969 
for additional items see (23rd an., pp. 9-23; 24th an., pp. 7-17; 25th = 

an., pp. 7-19; 26th an., pp. 7-14)........... 5—938-107, 181—195, 261-273, 361—992 
PARK MAINTENANCE: economy of maintenance (23rd an., p. 28)........ 5—117 


PLANTATIONS AND Woops: tree thinning in woodlands and plantations 


and removal of exotic species (28rd an., p. 9: 24th an., pp. T, 11). .5—93, 181, 15% 


screen belt of timber trees, Franklin Park, and method of planting 


SENI LG.» Tos 1 MOS GEI Pint, johns) a a ea cecconocoddpnotbdan wi ed elt E 
fertilization of rocky, sterile hills and slopes (23rd an., p. 10)........ 5 
trees and shrubs purchased (28rd an., p. 10).-....- cce 5M 
transplantation of young hemlocks and planting in Franklin Park , 

Corde MEDI 20th rane Tl PM E s M. a T 3—95, 30! 
improvement of Jamaica Pond shore and Perkins street slopes (23rd 3 

Eus me 12h Saen eA e o TRU a ae se colours 5—98, 265, 305 


tion (28rd an., p. 15; 25th an., p. 12; 26th an., p. 9... «sse 5—99, 266, : 
tree planting, method and species, Wood Island Park (23rd an., p. 16) 5—10 
loaming, tree planting and treatment of Natural History pools, 


Marine Park (28rd an., p. 17; 24th an., p. 16; 25th an., p. 17; 26th Ü 
Al) NR CARE I Ceuta A OMS c NR 5—101, 190, 271, aot 
parkway borders (28rd an., p. 22; 24th am., p. 20)... sss 5——106, 14 
loaming glade and woods, Franklin Park (24th an., p. 1). ........-- 5—215 
Scarboro Hill, improvement west and south slopes (24th an., p. 9). . 5-1 
nurseries, enlargement and increase of stock (24th an., p. 9; 25th an., 3 96 
ted js 2 SR Deco DL Cem THES DNI IET LA DH os OO Soran clacton ho uf 5—18 + 3 
transplantation of large trees, method and species (24th an., p. 9).. 5—15 
(HHS [HUI (IN ta. T6. (09. Zatillvemmes gis Sliesesacobccecoemeno o Sea an 5— 188, 2 
loaming Nb botswoodt(@4thian., D310)-- 5. .- 2-2... cee se 5 1e 
loaming and planting slopes, Jamaica Bark (HELA ose ns UU eere om 5— 5 
plantations, Leverett Park (24th an., p. 12).....---- s 5— 
tree planting Wood Island:.Park, and effect of hail storm (24th an., 96d 
p» Hie BBD Oi, me Hite Dekh ger qf Wy eWMsenga coacaepooc cdoseo 5—189, 270," 
tree thinning and pruning in Dorchester Park (24th an., p. 17; 25th ad 
Blair, We Jijesn. e So oBtooa chs oe e OS chaud ades as SUUS 5—191, 24 
preparation of ground for planting (25th an., p. 1).......-- ee ut 
treatment of woodlands (25th an., p. 8......-.-.- ee RI 6x 
Leverett Park improvements and plantations at Ward's Pond (25th a 
Duele De APIA. ME CN c DR |... 5-200980 
widening tree borders, Riverway (25th an., p. 18....... eee g^ 
sterile condition of soil in tree borders of Fens and its remedy gif 
(Cath an palT EHE PEE ow 
planting n between walk and driveway of Marine Park (25th . 9 
ADGHDALO) NEC UC enu p Sete cee 97 307 
rearrangement of shrubbery at Marine Park (26th an., p. 12).. ...... 5- 
PLAYGROUNDS : equestrian exhibitions at Franklin Field (23rd an., p. 12) rq 
increase of playground facilities at Chaxlesbank (23rd an., p. 18)... 97730 
suggested treatment of North End Beach (23rd an., n. 19).........- 5 0 
class and special work in gymnasiums (23rd an., p. 21).......... s44 ems 
playground requirements (23rd an., p. 92).. ...... 00-05 nA, Ww. 97 408 
futility of planting shrubbery in playgrounds (23rd an., p. 24). ...... MES. 
marshes at Old Harbor for playground (23rd an., p. 26)............- 97 368 
condition of surface of Franklin Field (26th an., p. 14).... .......- n 
for additional items see (23rd an., p. 23; 24th an., p. 17; 25th an., P. a. 9€ 
bodhan.D.10-.— 2 2 NNI ANY n NR 5—101, 191, 21^ 
TAXES. i? 
influence of Central Park on taxes (2nd report, p. 1) ......... eee 
increased value of lands adjoining parks in other cities (2nd report, 124 d 


INDEX. Tay 
TAXES — Concluded. Yol:= pagg 
genera] influence on taxes in Boston (2nd report, p. 8)............- 1—10 
estimated effect of Boston parks on taxes (2nd report, p. 31)........ 1—39 
Increased taxes on lands assessed for betterments (6th an., pp. 7-10; 
TIR emea pel SUhRRDMNDS lO) OE E es — 142—146, 165, 196 
laxes and assessments upon lands leased to Harvard College to be 
Temittedl(BLhran ep MON vede X. AN EE cte onam eye S 1—200 


Plants and shrubs for Beacon entrance (Oth vant pde) ees 
Lombardy poplars (10th an., p. 15).- «esee a a 
tree cutting in Franklin Park (Olmsted) (13th an., p. 10)...........-. 
planting Neptune Road (13th an., p. 80)........... esee 
Use of native trees and shrubs (23rd an., pp. 4, 10).......... usse. 
i DE importance in woodlands and plantations (23rd an., 
, 9 » 9 8 WM arr» a» e» s a w Ba ek eee «d € BO emt ««« Omer eee we ae we» 
tree cutting in Franklin Park (23rd an., p. 9).......... cce 
Ersespzuningdodthian pps. Oaa Node NN. e cum eee 
Tequirements for successful growth (23rd an., p. 10)........ css eee 
Planting boundary, treos (246bRa nt apes cette ans a desde ER «fers 


border plantations (24th an., p. 8; 25th an., p. 8........ cesse 
ux gement of nursery and increase of nursery stock (24th an., p. 9). 
transplantation of large trees, method and species (24th an., p. 9)... 
clearing West Roxbury Parkway (24th an., p. 11)......... ee 


t ‘Gene trees in Dorchester Park (24th an., p. 1)... sies 


TR 
RINITY TRIANGLE, 


a iati 
hoe aaa foximoquisingdlandA(LOtbiansp-25) loh ee e EROS 


uA eas of turf and provision for playing games; expe- 
WALKS, n other city parks (14th an., p. 20e S pests 

method of const s 

t 2s Dsuruetion (18th an.,p. (B)... erret 

de te a ewalks, landscape ‘architect's report (21st an., p. 67). 
Y rent parks, parkways and playgrounds. 
VATER FOWL, QP y playg ) 


Suggestions 1 E 

Qe: S Ei of landscape architect (5th an., p. 13)...... cn 
Y Sketch of 
VEST 


$ and surveys (19th an., pp. 65, 86)....... s 
unction with Metropolitan Park Commission (20th 


t an., p, 
ransfer c 
road build ote! and custody (20th an., pp. 62, 103)......... e 
andscape E (20th an., p.08). fo Mt Moe mom oce 


e «architects reference to parkway (19th an., p. 66; 20th 
CODO qe < 
i ass Surveys (20th an., p. 86; 21st an., p. 75; 22nd an. 


5—93 
5—177, 183 
5—94 
5—177 


5—181 
5—182, 257 
5—183 
5—183 
5—185 
5—191 


1—260 


4-178 
4—178, 219 
4—178 


4—66, 192 


4-202, 311; 5—67 


142 INDEX. 


WEST ROXBURY PARKWAY — Concluded. Vol. — page 
additional land required for road on northerly boundary (22nd an., 

ppz4d5 OU bec Son acc eee ene ne oc ertet te etat et t NM cett 5—45, 56 
description; preliminary preparations for its development (24th an., 

DDOEIS25 E E en dps der eese cuite epo E 5—185, 199 
grading central driveway between Anawan avenue and Washing- 

ton street and clearing ground for a bridle-path (25th an., p. 10).. 5—264 

items of work completed (25th an., p. 26)....... bep er. died pud. sum 5—280 

woodland bridle path (25th an., p. 10; 26th an., p. 18)............... 5—264, 301 


WOOD ISLAND PARK. (East Boston Park.) 
GENERAL DESCRIPTION, ETC. 


location and boundaries (2nd report, p. 25; 23rd an., p. 24) ...... 1—27; 5—108 
descripmoniznd report p-25: 10th an. P 2D c PNE 1—27, 230 
rey (Giant ego ide 2O) aa e smn I e e e Joon eee 1—24 
pondsauthornzeditor lands (th an p: 20yo aeea eee ete eee 1—173 
purchase of East Wood Island and land fora parkway (8th an., p. 27), 1—208 
plan showing location of Wood Island Park (8th an., p. 26)...... id 1—904 
toposraphicallsurveva(üthian-Sppsin429) ECCE LESSE 1— 224, 234 
recommendation that the City Departments adopt the title Wood 
Hslandebanls (Othfan-4p420)8- ^ eee: Oen OM 1—23 
landscape architect’s report on laying out, with plan (10th an., p. 21). 1—256 
revised plan adopted and communication from landscape architects 
Tepardingptiathan.. ps A = a A E E Seen 3—94 
additional land including West Wood Island purchased, and new 
plan for laying out proposed (17th an., p. 36)........ e 000s 3233 
proposed boulevard from Jeffries Point to Wood Island Park (17th 
An Ap 9 ESO eet pee esc aoro me ete dee cbe e don te ee 3—239 
arcalandiconditionrtom use (23rd'an-4p424) ce a 5—108 
railroad crossing problems and street car facilities (25th an., p. 17). . 5—311 
BUILDINGS: 
Bath-houses: description of (19th an., p. 46; 20th an., p. 91)........ 4—46, 207 
contract with Joseph Ross for section of women’s bath-house (19th 2 
an-Apas4 AU Pin, apa AOI) ACE. dei iore N 4—84, 175, 20! 
bath-house opened and recommendation for facilities for bathing 
(und ans nail oi nn rr net D ar 5—201 
enlarpenmen (ilium gp. 15). eee dan: sicot saute 5—189 
placed under control of Bath Department (24th an., p. 15)......... 5—187 
Field House: proposed house (10th an., p. 22)............ Lees. Mig 1—21 
description (19th an., p. 46; 20th an., p. 91)....... lessen 4—46, 207 
contract with Charles H. Dodge for Field House (19th an., p. 84).. 4— 8. 
completion and opening (20th an., p. 58)..... isses eese 4174 
CONSTRUCTION: items of work completed (23rd an., p. 35; 24th an., 
p31; 20th di D ERN TF c NT A E 5-119, 201, 282 
DRAINAGE: sluice-way, construction of (10th an., p. 31)................ 1—20 
drains, catch-basins and inlets built (16th an., pp. 19, 58)...........- 3—136, 1" 
draining playground under contract with Burnett Brothers (19th an., g4 
pp. 45, 84)..-..---- (oou eod; fo IMP. Rapp APA c tene —45, 
sewers for draining buildings under contract with Edward F. Brigham 
4: 90th 201 
Q9 an. p. 84; 20tkanm Mom Eee a e a eae 4—84, "i 
drainage, water pipes and hydrants (20th an., p. 91) ......... sees. 4—^ 0f 
tile drainage of gymnasium grounds (22nd an., p. 70)... ............. uo 
tile drainage of plantations (25th an., p. 11).....-.. sese ee 52 
DRIVES AND WALKS: walks, subgrading, grading and surfacing (16th an., 223 
Dp. 19, 51; 17th an., p. 30) 2 MESES Lo cce hue. eam e 3—136, 174, “<a 
walks, method of construction (23rd an., p. 16; 24th an., p. 14)...... 5—100, 1* 
proposed driveway from Neptune Road to concourse on West Wood = 114 
islanduclOthyans pad»; 20ih an IAS ec 4—25, 100 
necessity for driveway not apparent (23rd an., p. 16)..............+- v 
EXCAVATING AND GRADING: grading approaches to bridge (14th an., g—18 41 
ppls ol coe oa a a RR 96 T 
excavating playground and grading concourse near bridge (15th an., 7j, 108 
its 


ine era nese NUT Um E E TE e» 
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Woop ISLAND PARK — Concluded, Vol.—page 
grading of upland practically completed (16th an., pp. 19, 57)....... $—130, 174 
filling men's gymnasium and boy's playground, under contract with 

Erank M. Wells!(J8tlisan- PP: 28: 40,08): 0.505 0:1 99 59 1:5 3—8309, 326, 339 
excavating and grading under contract with O'Connor & White 

Mothran. ppa SAn anap SSW) pee aston cnet sere aie/< tere 4—45, 84,174, 207 
grading gymnasium ground (21st an., p. 81)...... eese erer es eee eeee 4—391T 


(See Drives and Walks and Playground.) 


GYMNASIUM: iron fence and frame for gymnastic apparatus erected 


under contract with the Van Dorn Iron Works Co. (20th an., pp. 


ARR E E E a etie a esos Selene aus 4—175, 208, 316 
gymnastic apparatus furnished and erected by Narragansett Machine 
Mrosvistian c 10s, CU) WR ahageaue E c ML ddr 4—-816 
Cinder track, lockers, etc. (21st an., p. 81)............ 26 d either COO 4—317 
attendance (2]st'an., p 481: 23rd' an. (ps 2Y)esnaclon cnc. weirs eaten ona 4—317; 5—113 
lighting grounds (22nd an., p. 69)........ cesses SO IE 5—09 
class and special work (23rd an., p. 21; 24th an., p. 15; 25th an., 
x pube AO DEM ans. p. E258 eee nece ete eise eben e 5—105, 189, 271, 966 
^EPTUNE Roan: filling under contract with John F. Barry (10th an., 
DORMI An SEDAN S TN eU orare 1—256, 266; 2—21, 85 
filling by B. & M. R.R. Co. (11th an., p. 36)....... a ERE 2—36 


(See Planting. ) 


p 
" LANTING: loaming tree spaces in Neptune road (11th an., pp. 21, 36)... 2—21, 36 
tree planting Neptune road (13th an., pp. 16, 80)............ esses. . 2— 998, 292 
Plantations plowed, fertilized, and seeded (16th an., pp. 19, 57)...... 8—136, 174 
Pantinoa an., DD 2S4 IDEE aar 3—225, 233, 272 
Plowing, subsoiling, and tree planting (23rd an., p. 16)............. 5—100 
Species and method of planting in exposed positions (23rd an., p. 16).. 5$— 100 
effect of hail storms on trees (24th an., p. 15).......-. sese 5—189 
Condition of trees planted (25th an., p. 16). -...... reer eere 5—270 
loam distributed and plantations plowed (25th an., p. 17)........... 56—271 
Pra Hle drainineof plantations (25th an pe uei elope eet reete eene ó 20 
YGROUND: proposed surfacing (17th am., p. 36) .......-.00 seen eee eee 8—233 
filling and grading (18th an., pp. 28, 45, 98)........ sss 3—309, 326, 339 
draining (19th an.. pp. 45, 84)......-cc eee mor ele 4—45, 84 
preparation of cricket ground (21st an., p. 81)...... pode enogdvesageos 4—317 
oaming for base bali diamonds (22nd an., p. 70)........... sese 5 5—70 
Ramen eo ee se eee ED OESTE E 5—189 
enlargement of cricket ground (25th an., p. 11). ............--. T 5—271 
Euer CES th an. p. T7) vaghe wane emnes regen devil 
Us Mereased use of playground (26th an., p. 12)....... scene à 5— 960 
OLOGICAL GARDEN. 
Suggested use of portion of Austin farm (2nd report, p. 30). ...... 1—38 


Suggested use of Long Crouch woods in Franklin Park (Notes on 
Franklin ES DG) ake a a TE EORR N a cen 


2—115 
(See Boston Society of Natural History.) 
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